Historic, Archive Document 


Do not assume content reflects current 
scientific knowledge, policies, or practices. 





UNITED STATES DEPARTMENT OF AGRICULTURE 
BUREAU OF AGRICULTURAL ECONOMICS 





MEMORANDUM TO OFFICIALS ACTING IN CHARGE OF LAND UTILIZATION 
PROGRAM 


pubject: 'Preliminary instruction for Date: November 30, 1937 
the preprration and submission 
of the land acquisition plan 


The attached instruction (LU-PO 1) is issued for the 
guidance of the field staff of the Division in the initiation 
of planning work on projects and in the preparation and sub- 
mission of land acquisition plans under Title III of the 
Bankhead-Jones Farm Tenant Act. The instruction is preliminary 
in character. It has been developed in collaboration with mem-= 
bers of the field staff and reflects the combined judgment of 
qualified specialists of the field and Washington staff's of the 
Division. If modifications or amendments appear necessary, 
these will require approval by the Division. 


Instructions will be issued subsequently to cover the 
preparation and submission of other segments of the detailed 
project plan. 


Signed: 


ol 


G. F. Clayton, In Charge 
Division of Project Organization 
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LU-PO 1 
November 30, 1937 


UNITED STATES DEPARTMENT OF AGRICULTURE 
BUREAU OF AGRICULTURAL ECONOMICS < 
DIVISION OF PROJECT ORGANIZATION 


PRELIMINARY. INSTRUCTION FOR THE PREPARATION AND SUBMISSION 
OF THE LAND ACQUISITION PLAN i 


i =. PURPOSE: 

a The land acquisition plan will establish a pattern of Federal acquisition 
within the approved project boundary which, in conjunction with other 
measures proposed, will contribute most to the establishment of a per- 
manent and stable economy for the area. 


i The land acquisition plan, when approved, will authorize the Division 
of Land Acquisition to purchase the tracts recommended for acquisi- 
tion in the plan. 


wl It will provide the regional and Washington officés with the infor- 
mation as to present uses of land, operated units, land control, 
public facilities, ownership and projected uses of the land, basic 
to the determination of the pattern of federal acquisition estab- 
lished for the project. 


2. GENERAL: 





a The land acquisition plan will be one of four detailed plans prepared 
for a project, as follows: 


a Acquisition of Jand 
II Development 
III Management and administration 
I¥ Institutional adjustments 
Separate instructions will be issued for the preparation and submission 
of the plans for development, management and administration, and insti- 
tutional adjustments. 
b The land acquisition plan will be prepared with reference to the other 


detailed plans for the project and the plans will be so integrated as 
to provide a master plan for a project. 


-2-= 


Cy Lhe present instructions supersede all previous instructions for the 
preparation of land acquisition plans and for the preparation of pre- 
liminary proposals for the purchase of additional land within existing 
projects. 


d Approval in writing must be ‘obtained from the Head of the Division of 
Project Organization for the preparation and submission of land acqui- 
sition plans not in accordance with present instructions. 


5 ORGANIZATION FOR DETAILED PLANNING OF PROJECTS : 


on oe 





a Responsibility for Planning the Projects 
i The project manager will have general responsibility for all 
planning done on the projecte On many projects, particularly 
the larger ones, the administrative duties of the project manager 
will require that he delegate immediate responsibility for 
planning. 


II To the extent that it is practicable, in planning various phases 
of the project - acquisition, development, management and admir- 
istration, and institutional adjustments, the Division of Project 
Organization will wtilize the services of personnel of other Divi- 
sions specially qualified to assist in the particular phases of 
the planning work. 


III The person in charge of Project Organization in the regional office 
with the approvel of the regional director, will provide the project 
managers with such technical and supervisory personnel needed on 
the projects for planning as can be furnished by the regional office. 


IV .The regional director will be immediately responsible to the Head 
of the Division of Project Organization for the planning of all 
projests in his region. 


Vv The Head of the Division of Project Organization will provide the 
field offices with such technical and other personnel available 
in the Washington office of the Division as may be needed to 
assist in the planning work in the field. He also will arrange 
for the services of such personnel “available im other Divisions 
and Agencies as may be needed to assist in the planning work. 


b Qualifications and Salaries of Personnel on the Project Engaged in 
Project Planning 


I Qn all projects the project manager, im iadditwon to his qualarica— 
tions as administrator, must be able to coordinate planning ac- 
tivities on the project in an effective manner. On projects where 
the immediate responsibility for planning is not delegated to an 
assistant, the project manager must also be qualified and in a 
position to give detailed directions for the carrying out of the 
planning work. Men qualified in the fields of public relations and 
administration and with a background of experience and training in 
agricultural economics or land conservation will be most likely to 
meet the requirements of the position of project manager. 





So 


lal On projects where the immediate responsibility for planning 
is delegated by the project manager to an assistant, the 
assistant should be qualified to give immediate supervision 
and direction to all planning activities. Such a person 
should be thoroughly trained in agricultural economics and 
preferably should have had special training and experience 
in the field of land utilization. -In addition to-these 
qualifications, every effort should be made to select a per- 
son who is qualified in the particular phase of planning 
that is of dominant importance on the project. 


III On large projects or projects where there are complex problems 
of planning, it may be desirable to employ one or more planning 
assistants or planning aides, in addition to stenographic, cleri- 
cal, and drafting personnel. Planning assistants should be 
technically trained men qualified in one or more phases of the 
planning work to supervise the collection of information and 
to analyze and interpret it. Planning aides should be trained 
men qualified to collect, assemble, and interpret information 
under the supervision and direction of the person immediately 
responsible for planning. 


IV The salary grades for project manager and technical personnel 
engaged in planning on the project will vary in accordance with 
the size of the project and the complexity of the planning. 

The following tabulation is illustrative: 


Position Salary 
Project Manager $3200 - $3800 
In Charge, Project Organization 2600 = 38500 
Planning Assistant 1800 - 2600 
Planning Aide 1440 = 1800 


The titles of persons filling these positions will be assigned 
-in accordance with instructions issued by the Division of Business 
Administration. 


ce Temporary Employment of Personnel for Special Studies and Surveys 
Il The persontiel required for the technical supervision of all 

studies.and surveys will be drawn, insofar as possible, from 
personnel on the project or in the regional and Washington 
offices. However, it may froquently be necessary to employ 
technically trained men for short periods of time to assist 
with special studies and surveys. Such personnel often may 
be obtained through the State igricultural Colleges and 
through various agencies of the Federal Government. Wherever 
practicable, the detail of qualified personnel from within 
the Bureau and from other Bureaus of the Department will be 
obtained for assisting in special surveys and studies. 
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ate 


Employment of Project Personnel and Initiation Ee Detailed Project 
Planning j i : 


a The appointment of a project manager and a skeleton administrative 
staff will fitlow as soon as possible the receipt of notification 
in the regional office of the approval, of the preliminary proposal 
by the Secretary. 


Gh The initiation of detailed project planning work and the appoint- 
ment of personnel for field surveys will follow the receipt of 
notification in the regional. office of the approvalsby the Head 
of the Division of Project Organization of a statement setting 
forth the types and costs of the planning work to be prosecuted 
within the limits of the budget. (See paragraph 5 a below) 


ITI... In order that acquisition operations may be initiated promptly, 
the planning work will be directed. towards an immediate field 
determination of areas or tracts which, without question, should 
be purchased. It is oxpected that.a preliminary determination 
of the tracts which should be acquired in that portion of the 
project where the adjustment needed is most evident, will be 
made in sufficient time fer the acquisition operations to be 
started within two wecks after the initiation OL planning 
ACULVAEIGS. ww kell 7 ee oe a 











4 ORGANIZATION FOR DETAILED PLANNING OF OLD PROJECTS: 


a 


Planning in connection with the old projects will be done by personnel 
at present employed on the projects with such assistance as may be ob- 
ained through the Washington and regional offices. 


5. PREPARATION AND SUBMISSION OF PROJECT PLANNING WORK STATEMENT: 


a 
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Detailed planning of the project will involve the analysis and, in 

many instances, the assembly of information relative to present land 
use and control, farm and ranch organization, projected use of the land, 
ownership of land, public facilities, cover, water resources, taxation, 


‘indebtedness of local political ummits and other types of errant on, 


in order to determine the adjustments to be made. The detail in which 
these types of information are assembled and analyzed and the methods 
of obtaining the information, will depend upon the character of the 
project, the complexity of the problems of adjustment and the infor- 
mation which is already available. Because of these facts, control 
over the planning work will be exercised by the submission and 
approval,before the initiation of detailed project planning work, 

of a statement. indicating the types of investigations to be made 

and their general scope, character and cost instead of attempting 

to set forth in detailed instructions the exact information to be 
obtained or the method of obtaining it. 


w= 0. = 


In determining the types of information to be obtained, the detail 


in which it will be obtained and the methods of obtaining it, certain 
considerations and principles will be kept in mind. 


Ef 


ByaL 


Cees: 


The data assembled must be sufficiently comprehensive to provide 
adequate information for the planning of all phases of the 
project - acquisition, development, management and administration 
and institutional adjustments. gre 


The work proposed must be limited to tho assembly and analysis 

of information that is basic to a determination of the adjustments 
proposed. In this connection, consideration will. be given to the 
probability of interpreting and using this information in suffi- 
cient time to be of value in planning the project.. Although the 
ultimete success of the land conservation and land utilization 
program is primarily dependcnt upon the care with which projects 
are planned, the immediate success of the program is dependent 
upon the prompt execution of the acquisition and development 
programs. Consequently, the planning work necessarily must be 
limited to obtaining information which can be utilized promptly. 


The cost of work to be borne by the budget for detailed project 
planning must not execed the amount available for planning a 
particular project. 


¢ Approval of the work statement by the Head of the Division of Project 
Organization will authorize the regional director to proceed with all 
phases of the planning work. Additional types of work may not be under- 
taken until a request for modification of the statement has been sub- 
mitted and approved. 


d Contents of Work Statement 


L 


The work statement will include descriptions of individual 
planing operations on Form LU-PO 1, a summary of the cost 

of indivicual planning operations on Form LU=PO 2, project 
organization personnel charts, and descriptions of.the duties 
of spersormel “filling each position. “Copies of Forms LU-PO 1 
and 2 and sample copies of the project organization personnel 
charts and céscriptions of cuties of personnel with necessary 
instructions, are arranged in Exhibit A in tho form in which 
he work statement is to be submitted. 


e Submission and Approval of the Project Planning Work Statement 


al 


The work statement will be prepared in quadruplicate. The 
regional director will recormend approval of the statement 
by affixing his signature and the date thereof to Form LU- 
PO 2 in the space provided for that purpose. He will for- 
ward two copies of the statement to the Head of the Division 
of Project Organization and one copy to the project office. 
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II The Head .of the Division of eee Organization will notify 
the regional director of the approval of the work statement. 


6 ASSEMBLY AND ANALYSIS. OF INFORMATION FOR THE LAND ACQUISITION PLAN: 


cee ee er ee eee 


a Information to be Assembled and Analyzed : 


I The preparation of the land acquisition plan will involve the 
assembly and analysis of information as to the present use and 
control of land, farm and ranch organization, projected land 
use, ownership oe land and public facilities. On cértain 
projects, information of other types may be needed in order to 
determine the pattern of purchase. Such information will be 
obtained only to the extent indicated in the approved work 
statement. The detail in which the various types of informa- 
tion are shown in the plan will depend upon the significance 
of the items in determining the acquisition pattern. However, 
the minimum requirements for the land acquisition plan will 
involve the presentation of data as to present use of the land 
for crops, grazing or pasture and forestry; data for all operated 
units'as to tenure (including character of control), farm improve- 
ments, acreage by major uses, location of land, acreage and pro=- 
duction by crops and number of livestock by classes; and data 
as to the projected use of the land for crops, grazing or pasture, 
and forestry. 


II Consideration will be given in the assemblying of information for 
the land acquisition plan to the need for information of similar 
types in connection with the planning of other phases of the project - 
development, management and administration, and institutional ad- 
justments. For example, information as to water resources, location 
of fences, number of children of school age and distance to schools 
may be needed in connection with the planning of the other phases 
of the project and can be most economically obtained simultaneously 
with the obtaining of information as to tenure, farm improvements, 
etc. for each operated unit. Likewise, it may be desirable on cer- 
tain projects to expand the scope of the data obtained for each 
operated unit, to provide a basis for determining later, in con- 
néction with the plan for future use and administration of the 
project, the commensurability, dependency, and prior use of the 
operated units not purchased. 


IIT Data which are not needed.in connection with the planning for land 
acquisition dnd which can be assembled as readily later will not 
be obtained in. the preparation of the land acquisition plan. For 
instance, it will be usually unnecessary to make a detailed cover 
survey in connection with the preparation of the land acquisition 


ae 


plan. Although information as to cover may have significance 

in the plan for land acquisition, it should be possible to 

obtain sufficiently accurate information without making a de- 
tailed cover survey. On projects where the projected use of 

the land is largely for forestry, it may be desirable to have 

a cover survey made later in commection with the planning for 
development. On other projects where the projected use of the 
land is for grazing, a detailed cover survey may not be necessary 
until the management phase of the project has been reached and 
the cost can be charged to the administration of the project. 


b Methods of Obtaining Information 


I “ The methods of obtaining the information to be assembled and 
analyzeé in connection with thé land acquisition plan will be 
determined in the regional offices but subject, however, to 
such review and modification as may be deemed desirable by 
the Washington office of the Division of Project Organization. 
On many, if not most, projects, it will be necessary to supple- 
ment the existing information by field surveys in order to 
obtain the information nécessary for preparing the plan. On 
some projects, it may be possible to obtain all of the necessary 
information through farm and ranch and land classification sur- 
veys. (A copy of a schedule form proposed for use in connec- 
tion with a farm and ranch survey on certain projects in the 
Great Plains Region is attached hereto as Exhibit B). However, 
other field investigations such as a water survey may be 
necessary on other projects. 
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I io willbe "he "respotisibilivy of the regional offices to define 
standards and criteria in connection with the assembly and analysis 
of information. These standards and criteria will be subject to 
review and modification by the Washington office of the Division 
of Project Organization. It will be expected that the standards 
and criteria will be established at the initiation of the planning 
work and that they will be available for examination at all times 
in the project and regional offices. 


7 PREPARATION OF LAND ACQUISITION PLANS FOR NEW PROJECTS: 


a Preparation of Maps 


3 Six maps will be included in the plan as follows: 


& Project key map 

B Public facilities and cultural features map 
C Present land use map: 

D Classification of operated units map 

E Projected land use map 

F Ownership map 


The project key map will serve principally to identify im- 
portant cultural and natural features with relation to the 
boundaries of the project. The other maps will serve princi- 
pally to show the information basic to a determination of the 
tracts which should be acquired. It is expected that these 
maps will be in sufficient detail to provide a basis when 
correlated and integrated for making a reasonable determi- 
nation of the pattern of purchase. The ownership map will 
show the tracts proposed for purshase and when. it has been 
approved by the Head of the Division of Project Organization, 
it will provide the authorization for purchase by the Division 
of Land Acquisition. The public facilities and cultural features 
map will serve later as the base map used in the preparation of 
the development plan. re 


II General specifications for all maps 


A To facilitate examination and filing all maps will be sub- 
mitted on sheets with outiside dimensions thirty-one inches 
by thirty-five inches (3E"x 35"). This will permit assem- 
bling in atlas folios with covers thirty-two inches by 
thirty-six inches (32"x36"). If the project is of such size 
that on the basis of the established scale, it is impossible 
to show the entire project on one sheet (31"x35"), it will 
be necessary to divide the project area into sections which 
can be submitted on sheets thirty-one inches by thirty-five 
inches (31"x35"), 


B The project key map will be on whatever scale is necessary 
to show the entire project area on one sheet thirty-one by 
thirty-five inches (31x35"). (Sec specifications’ for Project 
key map). All other maps for the project will be developed 
on an uniform scale of not less than one inch to the milé. 
The scale to be used on a particular project will be deter- 
mined in the refional office. 
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The margin, on the left hand side of, the. sheet will be a 
minimum of two (2) inches. The margins at the top and 
bottom’ of the map sheet will not be less,than one and 
one=half (13) inches. ‘The margin on the right-hand side 
of the shect will not be less than eight (8) inches. The 
left-hand margin of two.inches will be utilized in binding 
the maps; the right-hand margin of cight (8) inches for 
legends and map identification. 


The symbols used will be those contained in Administration 

Data No. 1 of the former Resettlement Administration and 
attached hereto as Exhibit C. Hither colors or hatching may 
(/be utilized in the preparation of maps except for the ownership 
map which will be hatched to show types of ownership. 


In the lower right-hand corner of each map shect will be 


included a table of. sufficient size to be. clearly legible, 
as follows: 


(TITLE) 
Project Symbol Sheet No. 
(Bar Scale of Miles) 
Prepared by 4 | Date _ 


Rovised by | Date 


~ eee ee eee 





Approved by . soe Date 


“(Regional Director). _ 
Approved by __ Date 
In Charge, Division of Projéct 


Organization) 


All mips will be submitted as black, blue or brown line prints. 
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III Specifications for map to be entitled "Project Key Map" 


A This map will be on whatever scale is necessary to show 
on one map sheet thirty-one inches by thirty-five inches 
(31"x55") the boundaries of the project area. Projects 
involving more than one site will be showm on one map 
sheet wherever the sites can be shown in their true geo- 
graphical relationship without reducing the scale to a 
point where the boundaries of each site are not clearly 
distinguishable. In instances where this is impossible, 
separate map sheets may be used to show the various sites. 
Where more than one map’ sheet is necessary for a single 
project, each map sheet will be on the same scale. 


B The project boundaries will be drawn so as to include only 
the area which is to be included in the plans for the 
project. 


CG Significant features which will be included and identified 
are towns, trunk highways, railroads, important streams or 
rivers and county and township boundaries. On projects 
where the base map will consist of more than one sheet 
(See "Specifications for base map" below), heavy lines 
will be drawn on the project key map to show the portion 
of the project area to be shown on each sheet of the base 
map. Each portion of the project area thus delineated 
will be numbered and the number thus assigned will become 
the sheet number of the base map for.that portion of the 
projoct. (Copies of a specimen imp are being forwarded 
to the regional office under separate cover for distribu-~ 
tion to the field’ as a guide in the preparation of the 
project key map). 


IV Specifications for Base Map 


A All maps for a project except the "Project Key Map" will 

be developed from one base map. The scale of the base map 
will be established by the regional office but will not be 
less.than one inch to the mile, as indicated above in the 
discussion of the general specifications for maps. It will 
show county, township, and section lines for sectionalized 
areas. The township and range designations will be shown 
on the left-hand and top margins, respectively, of the map 
sheets. 


B In unsectionalized areas, the base map will be divided by 
thin grid lines into areas two miles square. These arcas 
will be numbered consecutively (left to right) on the map 
sheet beginning with map sheet number one and the numbers 
used ‘as an index to the location of tracts and other in- 
formation to be shown later on the base map. 
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C Boundaries of townships and other area divisions will be 
made contiguous on the base map wherever feasible. A 
space not to exceed one inch may. separate the boundaries 
of. townships where this. is not fcasible. Arrows will be 
used to indicate the manner in which townships connect in 
instances where the boundaries are not made contiguous on 
“the map. 


D In sectionalized areas, the use of “General Land Office 
plats will be helpful in preparing the base map. Wherever 
necessary, copies.of these plats, may be obtained in 
accorcance with the procedure outlined by the Division 
of Land Aequisition in instructions for the acquisition 
of lands 


Vv Specifications for map to be emtitled "Public Facilities 
and Cultural Features." 
A Public facilitics and cultural features having significance 
; in the planning of any phase of the project will be in- 

cluded.) Ji thisias, inpractical Go do at the time the 
acquisition plan is submitted, only those public facili- 
ties and cultural features having significance in con- 
nection with the planning for acquisition need be shown. 
In that event, the map later will be revised in connec- 
tion with the Development Plan. . 


B Among the items which will have significance are farn 
or ranch héadquarters, roads, schools, school district 
boundarics, streams, existing water developments, 
school bus routes,.churches.and power lines. Other 
features, such as fences, may have significance on 
certain projects. A distinction, should be made 
between those facilities which are in use and those 
which are not in use. (Copies of a specimen map 
are being forwarded to the regional office under 
separate cover for distribution to the ficld as a 
guide. in.the preparation of the public facilities 
and cultural.features map). 


VI Specifications for mp to be entitled "Present Land Use." 


A Land used as crop land, grazing or pasture land and 
-as forest land will be shown by appropriate hatching. 
or color on this map. Such sub-classifications of 
these major uses of the land and such additional 
classifications may be added as may seem of.signifi- 
eance to the.regional. offices im selecting the: land 
to be acquired. 
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On certain projects, abandoned cultivated land or eroded 
land incapable of any preserit use may be sufficicntly im- 
portant classifications in determining the program of 
purchase to justify their being mapped. On other projects, 
it may be desirable to sub-classify the crop land as to 

its use for cultivated crops, permanent meadow or other 
uses; to sub-classify the grazing or pasture land as to 

its carrying capacity, or use for summer or winter grazing, 
and to sub-classify the forest land. (Copies of a specimen 
map are being forwarded’ to the regional office under 
separate cover for distribution to the ficld as a guide 

in the preparation of the present .land use map). 


VII Specifications for map to be entitled "Classification of 
Operated Units." 


A 


The boundary of all bodies of land comprising cach 
operated unit will be shown on this map. ‘The operated 


units which are adequate, as measured by their 


capacity to provide a satisfactory living for a farm 
family “ae be indicated by appropriate hatching or 
color. ach operated unit will include all land con- 
EVuene or non-contiguous, owned, or leased for the 
operation of a single business unit under one manage- 
ment . 


A number identifying each-operated unit and located 
as near as practicable to the farmstead or ranch 
headquarters will be shown. Arrows extending from 
each ‘non-contiguous body of land and pointing to the 
operated unit number will be used to identity the 
bodies of land included in a single unit. (Copies 

of a specimen map.are being forwarded to the regional 
office under separate cover for distribution to the 
field as a guide in the preparation of the classifi- 
cation of operated units map). 


If a soil conservation district or grazing association 
has been established, the boundaries of the areas within 
which these agencies operate and the land controlled 

by them will be indicated by appropriate legends. 


VIII Specifications for map to be entitled "Projected Land Use." 


A 


The land proposed for use as crop land, grazing or 
pasture land, anda forest land will be shown by 
appropriate hatchingor color. Such sub-classifi- 


cations of these uses and such additional classifi- 


cations may be added as appear of as i to 
the regional offices. 
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B On certain projects, it may be desirable to sub- 
classify the crop land on the basis of its projected 
use for cash crops or forage crops. On other 
projects, it may be desirable to distinguish 
winter grazing areas from other grazing areas 
or to make other distinctions. 


C The projected uses of the land shown on the map 
will represent the desired adjustments in land 
use and should be based on practical considera- 
tions affecting the feasibility of making various 
adjustments. In some instances, it may be found 
that the proposéd purchase program cannot be 
carried out and, as a‘result, certain adjustments 
may have to be made in the projected use of the 
land. Whenever significant changes are made, 
the projected land use map will be revised and 
resubmitted. (Copies of a specimen map are being 
forwarded to the regional office under separate 
cover for distribution to the field as a guide 
in the preparation of the projected land use 
map). 


x Specifications for map to be entitled "Owmership" 


A The boundaries of all tracts will be shovm on the 
ownership map. By a “tract" is meant all the 
land in a contiguous body which is in one owner- 
Ship. Bodies of land which corner on each other, 
although in the same ownership, will be considered 
as non-contiguous and, therefore, shown as separate 
tracts. 


B Public domain, other Federally-owned land, and 
stote and county-owned land will be shown by 
appropriate hatching. Such additional types 
of ownership may be shown as appear of sig- 
miticance to “he regional offices.. On certain 
projects, it may be of importance in the planning 
work to show land which has reverted to the county 
because of non-payment of taxes, to sub-classify 
the privately-owned land as to residence of owner 
or to make other distinctions. 


——_ 
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C All tracts recommended for purchase will be 
indicated by a numeral. keyed to a legend on 
the map indicating the types of tracts being 
recommended. These types should be in con- 
formity with the types of tracts approved for 
purchase on a particular project by the Secre- 
tary. The priority, if any, of the tracts 
proposed for purchase will be indicated by a 
capital letter accompanying the numeral and 
keyed to a legend on the map indicating the 
order of, priority... The.order of priority 
should show in particular those tracts which 
should not be accepted until commitments have 
been made by the acceptance of options on other 
tracts. 


D Land, the use of which is to be controlled by 
means other than purchase, will be outlined and 
keyed to a legond on the map indicating the type 
of control proposed. (Copics of a specimen 
map are being forwarded to the regional office 
under separate cover for distribution to the 
meld as a suide in the preparation of an 
ownership map). 


Specifications for map to be entitled "Land Acquisition" 


A This map will be prepared to show only the bounda- 
ries of tracts as outlined on the “ownership mop.” 


B This map will not be submitted as a part of the 
land acquisition plan but will be submitted later 
to the Division of Land Acquisition and used in 
recording the progress of acquisition. Instruc- 
tions for the submission of this map will be 
issued by the Division of Land Acquisition. 


Arrangement of maps of plan 

A Maps accenpanyingthe land acquisition plan will be 
bound together on the left hand margin near the top 
and bottom of the sheets by Acco paper fasteners, 
These maps will be arranged in the following order, 
top to bottom: 
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(1) Project: key. map (top) 
Cant eee es nee ee te el Soatures 
(3) Present land use 
(4). Classification of operated units 
ag - (5) Projected: land use 
(6) Ownership (bottom) 


These maps will be submitted to the Washington 
office in-a roll, not folded. 





b Preparation of Supplementary Information 


il The data supplementing that shown graphically will be limited 
principally to.the information necessary (a) to interpret 
accurately the information shown graphically, (b) to define 
the criteria used in making determinations shown graphically 
and (c) for the guidance of the Land Acquisition Division in 
the optioning and acceptance of tracts or areas to be pur- 
chased. The supplementary information will be presented as 
concisely as possible. 


ian The supplementary information will be incorporated in Acco 
press, binders: labeled as follows: 


LAND ACQUISITION PLAN 
(Official name of project) 


PROJECT SYMBOL 
Prepared (Date) 


The information in the binder will be headed "LAND ACQUISITION 
PLAN FOR" | (the official name of, the project). 


III The information in the body of the plan will be presented 
under headings as follows: 


& Pattern of present land use and operated wits 
(1) Source or sources of information shown graphically 
. (If the information was based on schedules used in 
the field, a copy of each schedule form will be in- 


cluded as Appendix A and appropriate reference made 
to the forms in the text) 


- 16» 


(2) Classification of land as to present use 


(The definitions uséd in establishing the various 
use classifications, the standards of accuracy 
adopted in obtaining information as to present use, 
and the accuracy with which the use classifications 
are shown graphically will be described. Where soil 
erosion is a problem, the effect and character of 
erosion will be described in detail) 


(3) Classification of operated mits as adequate or ine 
adequate 


(The criteria established for the classification 
of operated units as adequate or inadequate from 
the standpoint of their expacity to provide an 
adequate wer living will be Agena stated. 


The physical Resanchion of the operated units in 
terms of crops, grazing capacity and forest pro- 
duction needed to make various types of units 
adequate will be fully stated. 


A list of all operated wnits arranged numerically 
according to numbers on the operated unit classi- 
fication map and showing tenure of operator, type 

of farm, probable normal cash income from the farm 
and the principal factors in order of their in- 
portance limiting the capacity of the farm to 

support a farm family will be included as Appendix 

B, Attached hereto as Exhibit D is a sample schedule 
= the kind to be included in the plan as Appendix 

B 


B Projected use of the land 
(1) Source or sources of information shown graphically 


(If the information was based on data collected 
in the field, a copy of the instructions followed 
will be included as Appendix C) 


(2) Classification of land as to projested use 


(The criteria established for determining the 
areas suitable for the various uses and the 
standards adopted as to detail of presentation 
will be fully stated, The normal average pro- 
duction of land in each projected major use in 
the entire project area will be stated in general 
terms ) 


a ages 


C Pattern of adjustment in land use and control 


(1) 


(2) 


Proposed control of the use of land 


(Reference will be made under this heading to 
the areas and types of ownership over which 
control of the.use of the land is proposed 
and the means of control) 


Selection of tracts for purchase 


(The criteria established for the selection of 
tracts for purchase will be fully defined. These 
criteria should be.in general conformity with 

the policies set forth urider paragraph 12 in this 
instruction and the types of tracts approved for 
purchase for the particular project by the Secre- 
tary. 


A table will be included as Appendix D showing 

the ownership, present use and projected use of 

the acreage included in the plan and of the acreage 
proposed for purchase. A second table will be in- 
cluded as Appendix E showing the number of operated 


nics by cype Dor the aren. ineluded:)im the plan and 


for the land proposed for purchase. The data for 
these tables may be obtained from the maps in the 
plan and need be only approximately accurate. 
Attached hereto as Exhibits EB and F are sample 
toibless oi. thowkind to be dncluded in the plan es 
Appendixes D and E. 


The number and character of abandoned farm and 
rench anits proposed for purchase will be in-. 
dicated in the text under this heading) 


D Program of purchase 


(1) 


Cost. of land proposed for purchase 


(4n approved schedule of base valués prepared for 

use in making appraisals will be included as Appendix 
F. This schedule will be prepared and approved in 
accordance with instructions issued by the Division 
of Jand Acquisition. The acreage and cost of the 
land proposed for purchase that has already been 
optioned and the actual or estimated appraisal value 
of the remaining acreage proposed for purchase will 
be incicated. The probability of obtaining options 
on the rémaining acreage proposed for purchase within 
the appraised values will also be indicated) 
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(2) Community sentiment towards the proposed program of 
purchase 


(The sentiment of the local community towards the 
proposed program of adjustment in land use and 
control including Federal acquisition will be 
indicated. Reference will be made to letters, 
statements, etc. on file in the project office 
indicating the attitude of local citizens towards 
the proposed program) 


(3) Attitude of proposed administering agency towards 
the proposed program 


(The extent to which the proposed administering 
agency has participated in the preparation of 

the land acquisition plan should be stated. 

There should be included as Appondix G any letters 
or other documents indicating the attitude of the 
proposed administering agency towards the adjust- 
ment program contained in the plan) 


(4) Directions for the purchase of individual tracts 


(Any directions .for the guidance of.the Division 
of Land Acquisition in the purchase of land sub- 
jeot to reservations, the purchase of exceptions, 
and the granting of life leascs will be included 
under this hoading, Mention should also be made 
of any priority which should be followed in the 
acceptance of options) 


Preparation of the Land Acquisition Plan’ by segments of the Project 
Area 





L In many instances, it will be desirable, both from the 
standpoint of obtaining carly approval for land purchase 
and from the standpoint of expediting the initiation of 
acquisition operations in the field, to prepare and sub- 
mit the acquisition plan for only a portion of a project 
area. In such instances the portion or portions of the 
project’ area covered by the plan must be capable of treat- 
ment as one or more units involving adjustments consistent 
with the objectives of the project. 
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iat The same procedure will be applicable in the preparation 
Of the acquisition plan for a portion of the project aréa 
as for the project area as a whole. The acquisition plan 
first submitted for a portion. of a project will inelude* the 
project key map, and the other maps and supplementary infor- 
mation requested in these instructions covering the area 
embraced in the plan. The subsequent acquisition plans sub- 
mitted for other portions of the project area will not include 
copies of the project key map, but will include the other waps 
and supplementary information requested covering the arca en- 
braced in the plan. To avoid unnecessary repetition in the — 
presentation of the supplementary information, reference may 
be made to the supplementary information included in plans 
previously submittcd at points where it has application. 





III The map shects accompanying acquisition plans submitted for 
only a portion of a project area will show all graphic infor- 
mation submitted in previous plans for the Same map sheets. 




















IV. When the final portion of the land acquisition plan is re- 
ceived, it will contain the supplementary information 
required in the present instruction summarized for the 
Cine) PEO seu Ancar. + al 








Vv lanc acquisition plans. covering only a portion of a project 
area Wi liabe: destenated as part i, pearly 2, etc., OL uke 
land acquisition plan for a project. The plan submitted 
last and containing information summarized for the entire 
project area will be designated by the word "complete" in 
parenthesis after the words "Land Acquisition Plan" on the 
cover of the plan book. 


PREPARATION OF LAND ACQUISITION PLiNS FOR BLOCKING IN OLD PROJECTS : 














@ Ihe Wend wacouisttien wlam prepared ton the bilocking wn oF old 
projects will serve both as a preliminary proposal and as the 
plan for aequisition. mis instruction supersedes all previous 
instructions relating to the proparation of _preliminary proposals 


for the blocking in of old projects. 











b The lond acquisition plan will be prepared om the baeis of 
utilizing only those funds available this Pisenl year for the 
blocking in of a project, Although the tracts proposed for 
purchase with the funds available this fiscal year will be in-= 
dicated, a@ secona priority list may be included in the plan for 
consideration in the event some of the tracts in the first 
priority group cannot be purchased. 
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c Maps 


i Only two maps are required, One of these mops will show the 
location of the problem area or areas within which the project 
lies, and all of the proposed and existing projects within it 
or them. This map may be on any convenient scale that shows 
clearly the relationship of the existing and proposed projects 
uo) the problem areal wor marcas. 


ipik The sécond map will be prepared from-the original ownership 
map for the old project. This map will show, in addition 
to the information already on the ownership map, the follow- 
a Tugys es ee ia 


A Tracts acquired -crvin) process of acquisition 


(All tracts which have been acquired and all tracts which 
have not been acquired but for which opticns have been 
accepted or condemnation recommended:.to the Department of 
Justice will be shown in yellow) 


B Tracts proposed for purchase, distinguished as to priority 


(Tracts first in priority will be shown in blue; tracts 
second in priority .will be shewn by blue cross—hatshing) 


d Supplementary Information 


IL Supplementary information will be presented in a manner similar 
to that for new projects, under the following headings: 


A Location of project with respect to problem areas 


(The problem-area or arcas within: which the projech is 

located will be described, and the relationship of 

existing or proposed projects to those arcas indicated. 

Refererice may be made to the description of the problem 
“areas involved contained in the preliminary land acquisi- 

tion plans for the old projects and the descriptive material 

limited to such supplementary information not included in 

the preliminary plans describing the problem areas as is 

now available) 


B Plan of managencnt and administration for the project 


(This may be limited to a brief digest of the plan of 
management and administration, supplemented by details 
as to proposed management and administration not pre- 
viously submitted) 


CG Reasons for request to expend additional funds for land 
purchase 


(This should be limited to an enumeration of the reasons 
for requesting additional funds) 


D Description of land proposed for purchase 


(The total acreage proposed for purchase will be classified 
by types of ownership, major wees of land and projected land 
use. The number of operated wnits proposed for purcitse 
will be indicated by type of farm. The acreage and operated 
unit classifications will be presented in a manner similar 
to that shown in Exhibits E and F. 


There will be included as Appendix A, using separate 
sheets for each tract, the following information: 


(1) Legal description - in unsectionalized areas the 
location of the tract, if a tract number has not 
been assigned, may be described in its relation- 
ship to other tracts which have been acquired or 
are in process of acquisition. 


(2) Name of owner 


(3) Occupancy and present use ~ the tenure of the 
operator, if any, and the acreage of land in 
each major-use will be indicated. 

(4) Physical characteristics - the topography and 
general soil characteristics, and the general 
character of the cover will be indicated. 


(5) Projected uses of the land - the acreage by major 
uses will be shown. 


(6) Purchase price - per acre and total. 


(7) Improvements - the. general character of the improve- 
ments and their value will be indicated. 


(8) Status of acquisition - the status of any option 
previously taken will be indicated, also the present 
attitude of the owner towards the sale of the tract. 


(9) Reasons for acquiring - the particular respects in 
which the tract qualifies for acquisition under the 
Bankhead-Jones Farm Tenant Act and the proposed use 
of the land in connection with land already acquired 
or in process of acquisition should be indicated. 


The data summarized as to acreage in each major use, the 
type of ownership, etc., should check with the information 
shown for individual tracts in Appendix A) 
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E Directions for the purchase of individual tracts 


(Any instructions for the guidance of the Division of 
Land Acquisition in the purchase of land subject to 
reservations or interests outstanding in third parties 
or in the priority of acceptance of options will be in- 
dicated) 


F Budget 


(1) The budget will be presented as follows: 





Total 2 Commitments to 
vem a Cost June 50, 1958 
Land $ & 
‘ Acquisition 
Salaries v 
Travel 
Abstracts 
Procurement 
(Exclusive ab- 
stracts) 
Total $ aahecnte ne: 


The figurés for commitments to June 50, 1958 must, 
of course, be estimates. They will include all 
actual expenditures and all legal obligations to 
pay as of that date. 


(2) The acquisition cost estimates will be confined to 
"on site" costs. The costs of closings will be in- 
cluded,as au “on site” cost. 


(3) The number of persons to be employed in acquisition 
work, their duties, salary and the period of their 
employment will be indicated. 


9 ROUTING AND APPROVAL OF THE LAND ACQUISITION PLAN: 


a The information supplementing the maps and incorporated in ACCO 
press binders will have a cover sheet as follows: 
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UNITED STATES DEP.RTMENT OF AGRICULTURE 
BUREAU OF AGRICULTURAL ECONOMICS 
DIVISION OF PROJECT ORGANIZATION 


LAND. ACQUISITION. PLAN .( PART ) 
(Project Namc) 
(Project Symbol) 
(Date plan prepared) 


Recommended by 
Project 





Manager Date 


Recommended by 


Regional Director Date 


\pproved by 
Head, Division of Date 
Project Organization 


Four copies of the owmership map (including the ownership map sub- 
mitted with the plan for blocking in old projects), three copies 

of all other maps, anc four copies of the information supplementing 
the maps will be prepared. The project manager will recornmend 
approval of the plan by placing his signature in ink on the cover 
sheet for all four copies of the supplementary information and on 
all four copies of the ownership map showing tracts proposed for 
purchasce One copy of all maps and one copy of the supplementary 
IMT Ort VOM Wil nOe Nevaived: Immnche project oll tee for. ti lime. 

The remaining three copics cf the ownership map (including the 
cwnership map submitted with the plan for blocking in old projects), 
two copies of all other maps, and three copies of the supplementary 
information will be forwarded to the regional office. 


The regional directér will recommend approval of the plan by affixing 
his signeture in ink to the cover sheet in all three copics,of the 
supplementary information. The regional director will also sign in 
ink all three copies of the ownership map on which the tracts proposed 
for purchase are indicated. .One.copy of-all maps.and one copy of the 
supplementary information will be held in the regional office for 
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a 


Qu 


project area coverce by the plan. 
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filing. The remaining two copies of the ownership map (including 
the ownership map submitted with the plan for blocking in old 
projects), one copy of all other maps, and two copies of the’ 
supplementary information will be forwarded to the Head of the 
Division of Project Organization. 


In order that ccpies may be incorporated in the plan folder, the 
letter of transmittal of a, land 2 requisition pl plan to the Washington 
office will be submitted in triplicate. 


a 














ante 





The Head of the Division of Project Organization will notify the 
regional office of the approval of the nequisition plan. 


MODIFICATION GF APPROVED LAND ACQUISITION PLANS: 














Modification of an approved acquisition plan will be obtained through 
the same procedure.as was followed in obtaining approval for the 

original plan. Upon approval, the maps or other documents involved 
will be incorporated in the plan and the original documents marked 


"Superseded (datc) ‘<s 


From tine to time, it will be foumd necessary in the course of the 
acquisition opcrations to acquire scattered tracts not proposed for 
purchase in the approved plan. A list of such tracts giving the 
tract number, legal description, and principal reason and justifi- 
cation for purchase of each tract will be submitted simultaneously 
with the options for the tracts. The routing and approval of 

these lists will be in accordance with the procedure followed 

in securing approval of the original plan, When approved by the 
Washington office, the lists will be incorporated in the copies 

of the acquisition plan and the additional tracts proposed for pur- 
chase will be indicatcd on the ownership map. 


Whenever, as a result of continued changes im the tracts proposed 
for purchase or of inability to aequire the tracts originally pro- 
posed for acquisition in the plan, ae pattern of adjustment in land 
use and control originally approved has -becn significantly changed or 
must be changed, modification of the plan will, be obvained ene oud 
submission of an ownorship map revised to show the list of tracts 
now proposed for purchase and revised supplementary information 
concerning the pattern of adjustment in lanc use and control. 


On projects where an acquisition plan is prepared for only a portion 


of a project areca, all requosts for modification in the infornation 


supplementary to the maps must be confined tc that portion of the 
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11 AUTHORIZATION TO INITIATE ACQUISITION: 


a As soon as the purchase program for a segment of the project area 
has been approved by the Head of the Division of Project Organiza- 
tion, or his authorized field representative, the regional director, 
subject to such requirements as may be established by the Division 
of Land Acquisition, may initiate the appraising and optioning of 
land. This authorization will be based upon approval in writing of 
a statement, supplemented by a map, indicating in general the tracts 
which should be acquired. The regional director will forward two 
copies of the statement and accompanying information to the Head 
of the Division of Project Organization. 


b Both appraising and optioning may proceed on the basis of this pre- 
liminary authorization but no options will be recommended for 
acceptance by the e@ project manager until the land acqui juisition ion plan 
has been 1 prepared a1 and recommended by hime ‘The recommendation of — 
the regional office for the acceptauce of options will also follow 
or be made simultaneously with its recommendation for approval of 
the acquisition plan. No.options will be accepted by the Washington 
office until the land acquisition plan has been approved by the 
Bureau. 








12 GENERAL POLICIES 
a Conformity with Departmental Policy 


it Certain broad poltceiessrelating to the direction and operation 
of the land conservation and land utilization program under 
Title IIL of the Bankhead-Jones Farm Tenant Act were outlined 
in the Secretary's memorandum for the Chiefs of Bureaus and 
Offices dated September 25. A copy of this memorendum, which 
is for official information and use only, is attached as Ex- 
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Il Field offices will: be adviscd of any modification of these 
gencral dopartmental policies which may result from action 
being taken presently on various preliminary proposals for 
new projects. 





b Selection of Tracts for Purchase 
ie Tracts will be selceted for purchase in conformity with the 


general provisions set forth in the memorandum approved by 
the Secretary authorizing a project. Copies of this memo- 
randum will be forwarded to the regional office with the 
notification of the approval of the project by the Secretary. 
More detailed criteria to guide the field staff in the selec- 
tion of tracts for purchase will be issued later. 
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Effeoting Adjustments in Land Use by Means Other Taan Land Purchas 














z The acquisition of land will be considered only as an instru- 
ment implomenting the effecting of proper adjustments in land 
use and control. Every method of effecting adjustments within 
a-reasonable time by means other than land purchase will be 
explored and utilized wherever practicable. 


II The selection of tracts for purchase will be made with full 
consideration of the possibility of using other means of con- 
trol to effect the desired adjustments in land use, thereby 
keeping the cxpenditures for land to a minimum. 


Punchase, on (rantcvotm Operaceco! WUnaas 
In general, parts of operated units, particularly these in one 
‘ownership, should not be acquired. ek purchases must be 
specifically justified by a ‘showing that the land to be acquired 
qualifies for purchase and (a) is a "key" tract; or (b) does not 
merely substitute for a Unit an private ownership, a unit prinei- 
pally (except, e.g., for ranch headquarters and crop land). in 
government ownership; or (c) does not convert an economic unit 
into a non-cconomic unit. 


Acquisition of Land by Condemnation 








i it will be the general policy not to acquire land through the 
exercise of the right of eminent domain. Consideration will 
be given to the acquisition of land from owners who are un- 
willing to sell only in those cases where the tracts are of 
exceptional importance to the project. All cases involving 
the institution of condemmation proceedings to acquire land 
from owners who are unwilling to sell will be submitted and 
recommended by the regional director to the Head of the Divi- 
sion of Project Organization with & detailed statement of 
the facts which formed the basis for the conclusion that 
each tract is absolutely essential to the success of the 
project. The director will also indicate whether local 
public sentiment is generally favorable or unfavorable to 
the proposed condemnation action. The Division of Project 
Organization will make recommendations for appropriate ac- 
tion by the Division of Land Acquisition. 


II Condemnation to clear the title to tracts already accepted 
for purchase will be handled direct by the Division of Land 
Acquisition. 
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f Purchase of Land Subject to Exceptions (Interests Outstanding in 


Third Partics) oy 


BE It will be the general policy not to acquire interests out- 
standing in third parties when to do so would involve con- 
siderable delay or expensive proceedings, unless the interest 
is of a kind that may seriously interfere with the projected 


use of the land and the achievement of the objectives of the 
project. 


g Purchase of Land Subject to Reservations (Interests Retained by 


the Vendor) 
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T Life leases 


A 


Life leasés (not life estates) may be granted familics 
which are, or are likely to become, dependent or semi- 
dependent upon the public for support when it would 
appear that the best interests of the public would be 
served by their remaining where they are. Life leases 
will not be granted when either party is less than 60 
years of age until a statement has been submitted by 
une Tepionsl direcvon to the Head of the Division of 
Project Organization for appropriate action indicating 
the desirability of granting the life lease. (This 
statement should be submitted with the land acquisition 
plan wherever possible). 


The value of life leases will be determined in accordance 
with instructions issued by the Division of Land Acqui- 
sition and paid by the vendor at the time of payment of 
the purchase price of his land. 


II Reservation of subesurface rights 


A 


It will be the general policy to acquire land without 
reservation of sub-surface rights in all instances where the 
minerals have no recognized market valuc.e In cases where 
the vendors insist on reserving the rights to oil, gas or 
other mincrals which have no market valuc, a deduction 

will be made from the purchase price as provided in in- 
structions issued by the Division of Land Acquisition. 


Sub-surface rights with a valuc appreciably in excess 
of $1 per acre will not be acquired gencrally unless 
failure to acquire such rights will prevent realization 
of the general objectives of the project. In instances 


Maus 
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where it is proposed to acquire mineral rights at a cost 
appreciably in excess of $1 per acre, the reasons for 
their purchase will be incorporated in a statement sub- 
mitted by the regional director to the Head of the Divi- 
sion of Project Organization for appropriate action. 
(This statemont will be included in the land acquisition 
plan wherever practicable). 


Reservation of timber 


A As a goneral policy, timber will be acquired with the 
lond unilesis 2b 1s mature, has a large Goual value per 
acre, and arrangements can be made for harvesting the 
crop in conformity with standard forestry practices 
without seriously interfering with the objectives of 
ues PLOVe Cu. 


B Immature stands of timber will be acquired with the 
land, 


Reservation of improvements 


A It will be the general policy to permit the reservation 
of improvements by the vendor provided such improvements 
are removed within a specitiaed time and are nov needed in 
connection with the development of the project. kxcep- 
tions to this general policy will be those instances in 
which the improvements, if reserved, would be subject to 
use in a manner detrimental to the general land conserva- 
tion and land utilization program. 


B The value of improvements which are reserved will be 
determined in accordance with instructions issued by 
the Division of Land Acquisition, 


Reservation of right to occupy and crop 


A It will be the general policy to permit vendors to 
continue living on, and to crop, land for a period not 
to excced one cropping season after payment therefor, 
provided the reservation docs not interfere seriously 
with the program for the project and the vendor has not 
made satisfactory arrangements for relocating. 


h Purchase of Land Now in Public Ownership 





i 
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It will be the general policy not to purchase couty-owned 
land or other land already in public owmership. In instances 
where the purchase of such land appears absolutely necessary 
in order to carry out a practical program for the project, 
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purchases may be made upon submission by the regional director 
to the Head of the Division of Project Organization for ap- 
propricte action of a statement setting forth in detail tho 
justification for purchaso including reasons why the proper 
use and control of the land cannot be worked out within a 
reasonable time by means other than purchase. (This state- 
ment should be made a part of the land acquisition pla 
submitted for the project). 


i Local Participation in Proposed Program 





i 





Attachments 











The ultimate success of the program for the project is depen 
dens upon Vocal suppors and cooperation. Local citizens should 
eel that it is their program. Every opportunity should be 
taken to acquaint fully all people in the project area with the 
aims and objectives of the projoct. General approval by the 
community of the program of purchase an an area should be ob- 
tained before any options are” Trocomnended for acceptance. 




















In @reas where no information basic to the planning of the 
project is available, an aerial survey may be desirable, 
Approval for such a survey may be obtained through sub- 
mission to the Division of Project Organization of a detailed 
statoment as to cost of survey, purposes it is to serve, and 
the savings in terms of time and money, to be effected as a 
result of the survey. (This statement should be submitted 

as a part of the work statement required under paragraph 5) 
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PROJECT PLANNING WORK STATEMENT 





7 
; (Name of Project) 
(Location: Counties and State) 
(Project Headquarters) 
a, 
7 Prepared 
_ (Date) 








Form LU-PO 1 Page 1 of 3 pages 


ci ahlat aa a United States Department of Agriculture 


Bureau of Agricultural Economics 
Division of Project Organization 


DESCRIPTION OF INDIVIDUAL PLANNING OPERATION 


(See reverse side for instructions) 


1. Type of Work 2» Work Unit No. 


oe 


5. Scope and Character of Available Information 


4, Scope and Character of Information to be Obtained 


5. Purpose of Obtaining Information Described under Item 4 


INSTRUCTIONS 


Copies of this form will be filled out for each type of work - farm and ranch 
survey, cover survey, water survey, land classification survey, public finance 
survey, etc. Clerical and professional personnel employed throughout the period 
of the plaming work and engaged in several types of work will be included under 
the type of work described as “general administrative and clerical" which will 
also include miscellaneous items of procurement not chargeable to other types 

of work. 


The total estimated cost of the types of work described on this form will em- 
brace all costs of planning the project, including preparation of plans for 
acquisition, development, management and administration, and institutional ad- 
justments. The cost of services 4nd equipment contributed towards planning the 
project by other Divisions engaged in the Land Utilization program and by Divi- 
sions and Agencies outside of the Land Utilization program will be included 
except. for the costs of regional and Washington office personnel contributing 
general administrative and technical supervision. The total cost of planning 
the project must be held to a minimum and the amount to be paid from funds allo- 
cated to the Division of Project Organization must not excced the budget avail- 
able for the project. —* 





If the space provided in the form is not sufficient to show the information re- 
quired, extra shects will be used and attached as page 4, 5, etc. 


The following comments relate to the particular items of information requested 
ia che  POrm: 


Item 1 - Insofar as possible uniform descriptions will be used within the 
region to indicate the typos of work. 


Item ¢ - The various types of work will be numbered consccutively beginning 
with "gencral administrative and clerical" as work wit number 1. 


Items 5 and 4 - Sclf-cxplanatory. 


Item 5 - The usc to be made of the information obtained in the preparation of 
detailed plans for a project and in working out the desired adjustments 
will be indicated. 


Item 6 - The methods to be followed in obtaining the information, uso of 
schedules, visit to individual farms, etc., the means of transpor- 
tation, and the extent to which personnel can travel in groups will 
be shown. 


Item 7 = The extent of cooperation from other Divisions and Agencies and the 
nature of their contribution will be shown. Reference will be made 
to any cooperative agreements which may have been entered into with 
other Divisions and Agencies and copies of such agreements attached. 


Item 8 - All of the positions to be filled by persons having dissimilar dutics 
or salary rates will be listed in Colwim 1. The number of persons to 
be employed in each position and the total number of months they are to 
be employed will be shown in Columns 2 and 3. The estimated cost of 
salary will be obtained by multiplying the total months of employment 

(Column 3) by the monthly salary (Colum 4). The cost of items of pro- 
curement will be shown as a total in Column 8. The costs will be 
broken down by divisions supplying personnel even though the costs 


are to be paid from funds allocated to the Division of Project Organi- 
Zation. 


CO 
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Description of Field Procedure to be Followed 


Cooperation from Other Divisions and Agencies (Any cooperative agreements 
With other agencies will be attached to this form and referred to under 
this heading) 
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8. Budget (Broken down by divisions or agencies supplying personnel. An 
asterisk (*) opposite items under a division other than Project Organi- 
zation indicates costs to be borne by that Division) 


Division of Project Organization 


:No. of: Total : : Estimatec Cost of - 
: Per- :Mos. Em-:Monthly: : a Fer) 2 Procure 
Position : sons :ployment:Salary :Salary:Travel:Diem : ment : Total 


Pe ee ee eo) re a tb) oe CO te A ee ) 





‘No. 3 No. :Dollars:Dollars Dollar: Dollam:DollamDollar 
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United States Department of Agriculture 
Bureau of Agricultural Economics 
Division of Project Organization 


Form LU-PO 2 
November 40, 1937 


SCHEDULE AND ESTIMATED COST OF PROJECT PLANNING, BY TYPES OF WORK 


Project Name 

















Works t :Estimated cost broken down by divisions or agencies : 
Units : Work Schedule 2/ : supplyi ersonnel : 
No. Type of Work V/ sJuly:Auge:Septe:Oct.:Nove: : : : pr.e:May:June: Division : Division: Division :Division :Other Divi-: 
: : : : : : : : 2 : : Pet : Proj. Or- : Land : Land : Land :sions or =: 

: : 2 t : 2 2 2 FY 2 FY : t : ganizations Deve 3: Acge :Economics:Agencies : 

3 : 2 z : 2 2 2 : t t : z 2 t lars 2 


1 General administrative and clerical 
(including miscellaneous overhead 











:costs) 2 : t t t 2 : t t 2 t t z g : : : 2 
eins aan t : : : 5 t $ : : ae" s : ‘ : : 2 2 
53: t : 2 : : : : : : : : : 2 $ : 2 : g 
ho: $ 3 2 : : : 5 : : 2 eae : : : : : : 
oe | 2 2 2 t t 2 : : 2 : : : : : : : 2 2 
6=.8 : 2 t : 3 : t : 3 : See 2 : $ : t t 
iets 2 t : 2 : : ¢ : : : : : t : 2 : t : 
8 3: g : : : : : 3 : 2 : : : : t t : : : 
OP t t 2 : 2 t t : : 2 g : 2 t t t t : 

2Os 2 : t : : 2 : : 2 : : : : 2 z t Fy 2 Fy 

g t : : : t : : : : : 2 2 : : : t 2 : 

Total estimated cost 2 2 2 t 3 : 2 2 t 2 t : 2 g : 2 2 : 





Recommended by Date 


Summary by Divisions or Agencies Supplying Personnel 3/ 
t 3 : 3 ¢ ¢ ost Comments 


Agency :Salary : Travel:Per DieawProcures Total : per (Regional Director 
2 $ 3 : ment 3: : Acre 
?Dollars:Dollars:Dollars:Dollars:Dollars:Dollars 


Approved by Date 
(In Charge, Division of 


Project Organization) 


Project Organization 2 2 t g 3 2 
Land Development 2 : 2 t : g 
Land Acquisition 2 2 t 2 2 t 
Land Economics $ : t t : t 
Other Divisions or Agencies : 2 t g : : 


Total - : : : 3 : ¢ 


ce 98 8 88 90 S80 | oR 2 oF 





ay Each type of work described on Form LU-PO 1 will be listed in order of work unit numbers beginning with general administrative and clerical as work unit number one. 

2/ The period during which each type of work is to be done will be indicated by a line drawn through the months or portions of months involved. 
The estimated costs will be in conformity with the estimates shown on Form LU-PO le An asterisk (*) will be used to indicate costs to be paid by divisions or 
agencies other than Project Organization. . 

L/ The names of the other Divisions or Agencies will be indicated in the space provided for "Comments." 

5/ The percentage of the total estimated cost of all work that will be incurred in the planning for (a) acquisition, (b) development, (c) management and administration 
and (d) institutional adjustments will be indicated in the space provided for comments. Lg a 












C22 OSTA AR COR: Tot 
each Jpotort 
a on a ee eaetienena ae RR ar rege rene ee ere 
c = Oo Cpe? ey ties ; 
sinbe4 WN - lard » B 4 
aE MTS bs toate oad Po ie fh * 
ta’ St. Tos: ai +-Sgse i: Guan Qenes ‘ L2 \i- V4t0k Teengyt ) = 
: e 4 i te : 
L t : ‘ s ; 
eam ee a renee ie or een, Oe etn resents - . . - 
® t : : % Poate § Fart “* a ere : ; ' 
itetialo bas evita f@rened f[ 
daxiieve suownslleoatm gnthyloat) 
: : : st : : t (2tao0s 
t 5 3 ; $ ' : t t 








Lernnoa tet 
s - 


4 Stocekba wo” ' 
fate? eesootlemid selsfevanT 5 wraleds Goer yoy es Megtegae 
¢ tivem 1 t fs - ; 






a2 oe 





a ' 4 
> 
a “ - a8 is 


pieitbatte ke Ae 


372d 


_— - ,Cdnpso0i1g [ouuostog, 908 *soT4T9 pus sopeid Aietus fo uotydtaosop Jog *suotqestysoaut yoofoud oyq go 
seyd ou0 usy4 o10w uo peXoTdue oq [[TM [TOUNOSIOd UTYZI00 Fey QOBVT 944A JO OSNedeq QuvYyo 94g FO UOTIOOS eUO UT 

yIOM Jo sodé4 poezt[etoeds syy jo siow 10 omy ouTquwoo oq Aivssooou oq Acu qt Ssqoofoid owos ug *4TQTUxXe sTug UT 
setdnooo sTdwes styy YOTUM WOTZTSOd owes O44 UT QuOWo4eIg Ysom suTUUSTG Vocforg ayq go guvcd e@ se poyqtuqns oq 


TTtm pue qyoefoud yoo toy pousdoud oq [T[tm oTdues styq 04 AV[TTWIs Touuoszed uoTyeztTuesi9g qoofoug ey4 fo qivyo y « 


sqoefouid uo pesoTdwe potsed Joy uotqyeztuesi9 qgoofoug 

JO UOTSTATG 04 POZVOOTTe SpUNZ Worzy pted 4nq Jyeqs quowdoToaeq qoofouig Jo UOTSTATG WOT peTteqdep oq ay /& 
*qgoofoud uo pofoTdwe potaied soz uotyeztuesig 

q00fotg JO WOTSTATG 04 po4YvoOTTe spunj Wors pted 4nq Jyeqs soTWouceDg pue] FO UOTSTATG WOAJ POTTeqyop 9q oF fz 


ytospNg uoTyezturdig yooforg,, cos quowkoTdue jo potsod 104 Pa 


LO*TEL*6% - OSs SOE ounp - Lo, fT *00q TIOY Avg qooloug 


: a AS 3 3 S009T  e=at 















ens 


















au 
eee tase, ) lg ew (OT: LT: 2 2 3 80Z9T Sra ryote SSBTO puel)pr3¢0 4 iSSy 7 6 
709 2-dg(weumpoy )opty*suq sepun: 9Ts *OZgT ¢-dvO ( y )AtETO *F.8s73ET § FOO8T T-avo fs re : 9 
*008T S-ds (wey sul)opty*Sug: GT: ‘oogT t-avo (toqesoumug) AtoTO&ST ? *O08T T-dvo (*SSeTQ pueT) yaoTo# L 
T-d I9peeT eduq capes TT sips TI: :000c$ T-d(104e10ounuy OOM sy Ie TT “SSBVTO pueT)*ucooqrady ees 

/é foning sootnosoy sozey *°ONF F AdaIng Wied Sons : /2 UOTZBOTJTSSeTQ pus] (PON 
: $qop: 2 sgop? 3 3sqor 

* O9cT 8 T-dvo FSTAOAT BlSTO sepugs G — <8 

SOT ~ 2-avo weusggeig “apf Ff 38 

> ott  g-dvo YloTO spt 9G Gs 

$0291 &=adVO HISTO *4,ssyt oe Tae 

: oodg Sutuuetg)*uoog *igy *4,sSsSV78 q 









I ggeo¢ uotqeztuesi9g yoofoug s°ON Gore 











t sodeuey qooloug 3 





QE-LS6T *q00forg Joaty ontg 
IUVHO TSNNOSUAd NOILVZINVDONO Loaroud 


x (eT dures ) 





4% 


- “~~ * 
# r + 


. Sat 5 Pars 
ee ee 


« 7 - a2 
Sa ieee cl el eal 
Pe = 





> sm ~s -2cihge* tt: aa 








27.8 


*(oded sutTpesoid uo 40448, go eTdures 98g) 4414p 

Touuosieg wotqyeztuesz9 gooforg oyy UT peqyueseid UOTZeULIOJUT S44 UAIM epTouToo pues uodn peseq eq [[TM WoOTZ eT 

-ngei Sty UT pejyueseid weqep sul *UOTJeTNQeq oTdwes sTy4 UT peqgueseid 4vYyq Of JB[TWTS JeuUBeu 8 UT poezTieuUmMs 
eq [Tim poko{due eq [ITM Jgegs votTyeztuessg yooforg eyy YyoTYym aepun ystom jo sedhy4 pue *‘sopeid SsoTaetes oul x 


e19eford otTgroeds Aue uo Aressooeu oq Aew yotym sedé5 ey. [Ie epnTour gou Op peqsTT y4tom go soedA4 suzy i 
* fedpng uotqyeztuesig 4yooefoug, ees *Tsuuossed Sutftddns Aouese IO UOTSTATp pus queusotTdue go potued 10g /U 












































L9° TEL 6 i oo tee worse, ae te Es : : So mee FFEIS TeZO] 
19°*9z20%2 ESLGOO° OU. tps LE Paaiiegs ai ss cae: (Bs 5 ie OO eee em IS 2 Koeaing sooinosey 107% 
00°44 °T 2 ots : pi pee ie et CP eS : ; Ee oe Seaing Weg 
CSG Lt T : ote’ sg 3 G R 7 $ : ye ite et : 5 Ske x 3 UOTTLBVOTITSSelD) puey 
LO" oho" T $ 098 : G H t Serene ee ee aes Gee Mi as : $ 3 Seas TBOTIST) pues 
: 3 g : : c & : : 3 S H : : GATT BIZSTUTUPY [Telewey 
9¢/0¢/9 se L¢/t/et sAzTeTeg tT eoOTsreT 9: al hae Ce sees 3 aaa na OS ee See 
(AreqTes) i~enuuy = pue Teyor avOtayotmyot avo? Legon? 1-dsig-dsi?G-ds*T-déd-dé 
Troy Aeg ; 3 Longe: Teot4sT : *goig-qng pues *foOud  : /2 YOM JO edky, 
ABeLOITg : 2 ee07, 2 seofotdum jo *ON 3 soofoTdum JO *on 





QE-LS6T Sj0eforg ZeaTy entg 
/t ‘MOM 40 SHdAL ONY SHAVED RIVIVS Ad 
JaVLS§ NOILYZINVOUO Lo@rodd JO RIVINOAS 


* (eT dureg ) 


aia 





iat 
Nel 2% 


a 


‘ 


‘tars 
‘ : 


ee ne 


Lr. 
oi o 
i 

f 
=> 7 





} Y - 4 ‘ y 7 : 7 - ; n ” 

i] &- - . . 7 = . 7 * 
Dd : vet x WW fa , = . 
Die é “ es Al ° i .u * ; i 
y- lh os 













® 


te, Tee om ES Boe Wey Se eas 4 
ub ‘i 2 i ee we et a ww gue ae ce | ne os 
; ; 
a a : , og 
7 
7 my <) | ? 
i P i a”. - 
4 ¥ m | : ee as : 
' -_, 
e H r) _ 
y = al 
‘ ine Me x 
y hy @ 2 
’ ’ te 
yy si 7 é - 
: ‘ew 
2 + ®@ 4) Hh & kz - ; 
aa oe 0S ie ae ) | 
sa > ag) oe i 5 ees 
| 4 % 3 i ; 7 
Buy 7 "4 > - he # i q 
i. \ ak a ‘ 
= e = beat B 
@* Se jaf S 
; : =“ 7 hs Ba, * a J 
. é. g t= = ee a ‘é 
7 é # » es 
3% oe eRe 4 
' : > ia a, : 2 
» < 7 +) ; ‘ £ - 
Pay a . ’ me Pie 
a . 7: 
: . tw ‘ 
v& : al \ 4 






AD FSR S57 ant 
an 


<a 





"(gFe4S suedug yooloug go Arvuumg pue 4yieyQ [euuosseg *uvsi9 yoeforg) swo4yt BSutTpeoserd omy syy 

UT pojuoseid v{yGp Ssyy UQZTM eptTouToo of qyoofoud yous soy potedeid oq [[TM e1ey poquesoid ouo OY4 04 ABTTUTS Qo03pnq y 
*SOTUOUODY pus oy QName 

89 eQ “*dopenseq *forg to sarq “*q?g f*wessg *foug fo *nTG RL od esse pee 

JO *atg dy Aq yuoUAoTduo Ane ee potzod oy3 A0g suedig *foig fo *atq eyq go 

ae ae eee qogpng *Coig ouj gsutedse poTTosAed oq TTtm soofoTduio yong *peyvoTpuT Se suUOTS 

Teepe cds <TATG 16496 JO STTOL oy UO peTtivo 6a [TTm **uess9 *foag Jo -atq oug JO UordesE 

=a =a 















USuUSIMIIZg 
wotd 18d %e -TpP SATIBIISTUTUpYE Jd oefoid 9 uo _SuTyIom ysnoyate “‘soofoyTdus urease 















Sars : Teqoy: 


| 























00° ot7¢ : OgOT 20 pe Bee eee. aes = ‘ i. : opty *suq uoutTys JT 
00° 0c : o9gt * Teas ira Pa : * i ; opty °sug pol r 
oe OL OS a a HE tegurrs enc opty ‘sug:  &T 
13-99 : O00c ° oe a ee er eer y ; e atte eshy Jovem ¢ ISOUTSUA “Ips 
00° So! : OgOT = SO "mg Fly ¢ tee ; kosing wieg : YIETO 4188y3 a 
00° 0ST, : OOCT * SOG aur iy oee i a ae Searing wiegq § AIOTO$ 2a 
00°00S : 000¢ ei Me Pe em od a Aoaing witeg ¢ suoog *TaSy “aps TT 
00° 0L2 : oz9Tt ? an So je A *sseTg puel : FlOTg “4.esye “GT 
00° 0L2 : CggL. + Sf ees Oe yy. *sseTQ purely FIOTO *4.Ssye G6 
00° 00¢ : OOST ? ie eats syete NS ay cos *SsSeTQ puey : ysoTae~ 
00° 00% ; OOST : Mies) ein. Pea Se *ssut) pusT : toto? oo 
CEP EGG : ooo * est Ge ee fe eee “sselg puey : euoog *TaSy erp 
&anq pletg uo Toeuuosiog *g 
00° S¢L ; O9ceT ;: “Osa it Bids 0 Oar Pee "19T9 °ueH = *dAy-*3TQ Jopun: G 
00° 0r78 : otyfy7t OO ae Se ae it ‘ing °soy Jeqyem ¢ : 

: : aes SMe os *SSGID pusT ° uUBUsgZjeig ‘aps H 
00° 0'78 eee se POR ee eh ty "1eT) uop ¢ YIOTO aps = ¢ 
00° St76 3 Oc9T + 0 a ie eee Bee ky SAS) SSDs YI9TOQ °9,8sys G 
Posts te = oogeht FO td F couL “om, § egisyg Ul - *Wpy °uoy é suoog *Tady *94,8Ssyi T 

potsog : AterTeq ¢ tt 2 pottog % potseg YrIom fo adkyz : uot TSoOg 3 *ON 
tox Tsj07 + Tenuuy + WOTSPATG.3, T1240, 3 : ; : eo 





JFFSIS SOTIFO °V 
soloe BL9° BRET 
Q@S-LE6L SyooCorg J0ATY OnTg 
LEaDdnd NOLILVZINVOYO LOHePOdd 


* (oTdureg ) 





z F Sa eee in a i Ne 
A - e = ; 








IRS Usha A em See piev cinch amt Gatpreimy © ey ayBl agen simeenin meee oe 








PRONE em mye See Se eee bala eae —_ ee eee ee 
Bice * * ict ala ~ 





er 


” ase = 





a wanes se ty nse 








a —s 
— 1 3 aff al 
i en = oe 
rf oe) we ba 








‘ toot 7. es 
eae 4 a i = 


Dom 


id 
ee ee ee ee 
i 


: 
i 
| 
f 





a 


' 
ok 


: 
1 
: 
3 
: 
a 
Ny 
ts 
‘ 
Ly 
; 
: 
f 
: 
7 
2 
L$ 








a i Sige Saieeee asian meneauer a 












“~~ Las _ 7 

a es Se eee he cs | Core se UR 22 : ts i 

: J > ? : Pe sae Weigold: ce iss Ee Sat es eyo SEsaOe te es - Ms - 7 
ee Pa oa sy « oS PRS RS ere eeee e eh a tm 25 
she whe fae P 








¥. 
mas ait 





+ 





we 


ee GY eee 


cs: 
t * 
wey 





oY eh 





ety Bh as 


=i sabe A wioge aa 


& 





Monies wane 


Descripyuoen om Dupes 


Job Description No. 1 

Title: aAssistant Agricultural Economist (Plaming Specialist) 
Grade: Pe 

Amual Salary: $2600 

Dutics: Under the imacdiate authority of the project manager 
and with considerable latitude for independent action, to supervise 
and direct the operations of the personnel.engageod in detailed 
planning of the project; specifically, to supervise and direct the 
preparation of the detailed plans for land acquisition, development, 
use and management, and correlated adjustments; to meet with and 
obtain from local citizens support for the program for the project; 
to recommend to the project manager appropriate action for remedying 
irregularities in the execution of approved plans; to maintain such 
records of operation of the planning personnel and to make such 
reports of operations as may be called, for by his superior. 


Job VYescription No. 2 
Title: Assistant Cloerk 


Grade: CAP=-5 
Annual Salary: $1620 
Dutics: Under the direction of the Assistant Agricultural 


Economist (Planning Specialist) to be responsible for the analysis, 
correlation and integration of information obtained through field 
investigations; to supervise the preparation of statistical and 
other informition for imcorporation in the detailed plans; and to 
assist in the preparation of such plans. 


(Etc.) 


teh OCscripudon OL the dubies Of cach pesitvon in the Project 
Organization Stair shown on the Project: Organization Personnel 
Chart including positions to be filled by personnel detailed 
from other divisions or agencies will be prepared in the form 
here indicated. 
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EXHIBIT B EAGER 


FARM AND RANCH SCHEDULE 
(SEE ATTACHED EXPLANATION AND INSTRUCTIONS FOR USE OF SCHEDULE) 


OPERATOR'S NAME _ ADDRESS OPERATOR'S NUMBER 








Te PLAT OF OPERATING UNIT 


( USE ADDITIONAL SHEETS IF NECESSARY ) 
COUNTY TOWNSHIP. RANGE, 








12} 1 SCALE OF MILES 2 3 
























































SINCE FIELDS WERE CROPPED 
AND PRESENT CONDITION.) 


LANOS LEASED — SURFACE OR SUB—IRRIGATED LANDS 


}DLE CROPLAND (ino cate YEARS 
LANDS OWNED © WELLS 


7 INDICATE SECTION 


OP sPRines 
NUMBERS AT CENTER 
ESTEE ACOs HEADQUARTERS BUILDINGS OSS oTON <q] RESERVOIRS 
ore CROPLAND BLUE 
IN CROP JOO FENCES MAINTAINED Line OTHER WATER 
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2. LAND INVENTORY 3. LIVESTOCK INVENTORY 
USUAL PRESENT (1937) USUAL PRESENT (1937) 
HEAD ANIMAL UNITS HEAD ANIMAL UNITS 
ACRES OWNED 
MILK Cows at 
ACRES LEASED 
BEEF Cows 
TOTAL ACRES ee eee, 
OTHER CATTLE 
ACRES |RRIGATED 
BREEDING Ewes 
ACRES SUB-|RRIGATED 
OTHER SHEEP 
4. LIVESTOCK OPERATIONS 
HORSES — 
DOES OPERATOR RAISE PUREBRED STOCK? BREED 
BROOD Sows 
DOES OPERATOR USE REGISTERED BULLS? BREED 
POULTRY E = 
NORMAL LENGTH OF WINTER FEEDING PERIOD MONTHS PERCENT OF CATTLE AND SHEEP 
GRAZED IN THE PROJECT AREA 
ACRES 
OPERATOR'S ESTIMATE OF THE CARRYING CAPACITY OF HIS SUMMER GRAZING LANDS? Heap OF LA a ie SU Ry 
HAS THE OPERATOR REGULARLY GRAZED HIS STOCK ON PUBLIC OR OTHER LANDS FREE OF CHARGE?. HoW MANY, ON THE AVERAGE? HEAD 
OF. ACRES GRAZED FREE WHERE? 
DOES THE OPERATOR PLAN TO GRAZE ANY STOCK OUTSIDE THE PROJECT AREA IN THE FUTURE? How MANY? HEAD OF 
ACRES TO BE GRAZED WHERE? 
DOES THE OPERATOR USUALLY PURCHASE WINTER FEED? WHAT KINDS AND HOW MUCH (AVERAGE)? 
DESCRIBE ADEQUACY OF STOCK SHELTER — 
S- CROPPING PL 
Present (1937) 
AcRES LONG TIME YIELDS PERCENTAGE ACRES YIELO PERCENTAGE 
PLANTED AVERAGE RANGE OF CROP SOLD PLANTED HARVESTED PER ACRE oF CRoP SOLD 
+ ie 7 — 
FEED CROPS | 
OTHER CROPS | 
SUMMER FALLOW | \ | | 
eS 
| | | | | A | 
IDLE CROPLAND | | | | 
: - SS Se ee 
| | | | | | 
PASTURE OR GRAZING | | | | 





TOTAL AcRES 


TO WHAT TYPE OF FARMING 


List THE NUMBER AND KINDS OF PIECES OF HEAVY EQUIPMENT 





16 THE MACHINERY AND EQUIPMENT ON THE UNIT ADAPTED? 
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PAGE 3. 
6- WATER SUPPLY FOR THE OPERATING UNIT 


ee ee 



























































WELLS: LOCATION ACCESSIBILITY. 

NAME OF DRILLER ADDRESS WHEN DRILLED 

TYPE DEPTH CASING: TYPE Size DEPTH 3 DEPTH TO WATER_____—ss—sSTYPE OF POWER 
TYPE AND CAPACITY OF STORAGE USE OF WATER No. OF STOCK SERVED 

ADEQUACY. QUALITY SANITARY CONDITIONS 

SPRINGS: LOCATION ACCESSIBILITY. 

DEVELOPMENT. YrecD GPM. = QUALITY. 

ADEQuACY USE(OF WATER. CC—C—C—C“‘“‘SC‘WNO®:«COO:« STOCK SERVED 

STORAGE SANITARY CONDITIONS 

SURFACE STORAGE: LOCATION ACCESSIBILITY 

TYPE GENERALS CONDH HON Sika eens ee ee See Pee See Pa GE OF WATERE eee eee 
ADEQUACY OF STORAGE QUALITY. NOs OF STOCK SERVED 





SANITARY CONDITIONS 








STREAMS: LOCAL NAME LOCATION ON THE FARM QUALITY. 
PERIODS OF DEFICIENCY. SANITARY CONDITIONS 





(IF THERE 1S MORE THAN ONE WATER SOURCE OF ANY OF THESE TYPES, SHOW THE SAME INFORMATION FOR EACH ON A SUPPLEMENTARY SHEET «) 


7e MISCELLANEOUS INFORMATION 


OPERATOR'S AGE NUMBER OF YEARS ON THIS FARM. CONDITION OF FARMSTEAD 





DOES THE OPERATOR RECEIVE ANY INCOME FROM SOURCES OTHER THAN HIS FARMING OR RANCHING OPERATIONS? WHAT SOURCES? 





HOW MUCH DURING THE PAST TWELVE MONTHS? 





HOW MANY PERSONS ARE ENTIRELY DEPENDENT ON THIS FARM, EXCLUDING HIRED LABORERS AND LANDLORDS? How MANY CHILDREN OF PRE— 
SCHOOL AGE? HOW MANY CHILDREN OF SCHOOL AGE? NAME OF SCHOOL ATTENDED 

SPECIAL ARRANGEMENTS FOR ATTENDING SCHOOL MILES TO SCHOOL. MILES TO GRADED ROAD 

AMOUNT OF PRESENT LIABILITIES: ON REAL ESTATE ON LIVESTOCK ON OTHER PERSONAL PROPERTY. OTHER 


NAMES OF FIRMS OR PERSONS HOLDING MORTGAGES ON THE REAL ESTATE 





DOES THE OPERATOR WISH TO DISPOSE OF HIS OWNED LANDS? IF A TENANT, DOES HE WISH TO MOVE FROM THE AREA? WHERE AND 


BY WHAT MEANS COULD HE RELOCATE?. 





OPERATOR'S OPINION CONCERNING ADJUSTMENTS IN HIS BUSINESS 








OPERATOR'S OPINION CONCERNING THE TYPE AND SIZE OF OPERATING UNIT BEST ADAPTED TO THE AREA 








INTERVIEWER'S NOTES AND REMARKS: 
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EXPLANATION AND INSTRUCTIONS 
FOR THE USE OF THE 
FARM AND RANCH SCHEDULE 


It is intended that the Farm and Ranch Schedule will be used to collect 
informative data from all operators in the project area. The information 
obtained will serve as a basis for planning the land-use adjustment within 
the project area. 


Following is a brief explanation of the items contained in the schedule: 


us 


Plat of Operating Unit. 


In all cases the plat will be prepared on a scale of two inches to the 
mile regardless of the size of the unit. When the unit consists of 
widely separated tracts it may be possible to show two or more tracts 
on the same plat, even though the distance separating the tracts is 
greater than the space on the plat would indicate. In such instances, 
however, the platted tracts should not join, and the appropriate sec- 
tion numbers (and differcnt township and range numbers, if necessary) 
should be shown. 


All information shown on the plat will represent the present picture 
of the unit. Theo legond must be strictly adhered to. 


Hay meadows will be fields of native hay or tame percnnial hay. 


Other cropland (in crop) is that which was seeded during the scason of 
1937. 


fdle cropland will be that which was not seeded during 1957. The present 
condition of the fields will be indicated by simply writing in the words 
"summer fallow", or “russian thistle" or other terms which briefly 
describe the present condition. The years since ficlds were last cropped 
will be indicated by writing a number representing the number of years a 
inside the areas which outline the ficlds. 


The other panss of the Legend are selli-explanauory. 
Land Inventory. 


The portion of this table which shows tho acreage figures for 1957 will 
represent only those lands which have been shown on the plat of the unit. 
The acreages usually operated will be the average which the operator has 
had during the period he has been in the arca. 


Livestock Inventory. 


> 
~ 


The figures showing the usval number of livestock run on the unit will 
be the average maintained by the operator during the period he has been 
in the area. The figures showing the present number will be the current 
inventory. 
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An animal unit means a cow, bull, or steer, or five shecp over six months 
of ege on the first day of May of the year in which the animals are being 
counted. Two horses shall be cquivalent to three animal units. Natural 
increase under six months of age on the first day of May shall not be 
counted. Where the state law or local practice defines the term 


differently, the local definition will be used. 


The percentage of the number of stock grazed in the project area will be 
determined by asking the operator where he grazes his stock during the 
grazing season, If any are grazed outside the area, or if ell or 4 
portion are grazed outside the area for a part of the grazing season, 

the percentage so grazed will be calculated and deducted from 100 percent, 
after determining the length of the winter feeding poriod. For example, 
an operator runs 100 animal units; he grazes 50 outside the area for 

4 months each year; his winter Tecding period is 4 months; therefore, 

75% of the grazing is eccomplished within the project areca. 


Livestock Operations. 


indscate whether Or ncu the operator roases purebred stock, whether or 
not he uses registered bulls and specify the breed. 


The winter feedims period is that portion of the year when che stock 
Sremkeps Chor Wear ule Meadduarters and are fed > or grazing on Winer 
range as distinguished from summer range. 


The estimate of carrying capacity will not necessarily be the usual 
co (i) Nf 
practice, (particularly if the grazing lands appear to have suffored 
from overgrazing), but should be an estimate of the rate of stocking 
the operator would follow if adequate grazing lands were available. 
ry oO o 


If the operator has usually grazed his stock on free range, indicate the 
number and kinds so grazed. If possfble, show the legal description of 
the lands @razed free of charge. If the operator's stock have grazed 

on the free range with the stock of other operators, make a statement 

to that effect on the schedulc. 


if che /operator plams to eraze any stock outside the project area, show 
tie Mimsem of SuOCK Bandy 1 possible, give the lesal descripsicn of 
the lands to be grazed. 


Show briefly the usual practices in connection with the purchase of 
hey, concentrates or other feed for livestock. 


Cropping Plan. 


The information wrth regard to usual practices should relate to the farm 
on which the operator is now located, even though the acreage represented 
will be different from the acreage usually operated as shown in Item 2, 
Land Inventory. The long time average yields will be a conservative 
estimate of the production over the period during which the operator 

has farmed the lands. | 
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If any of the crops are produced on irrigated lands, indicate this fact 
thus in the acreage planted colum: 120 irrig. 


The other crops will include gardens, orchards, ctc. 


The equipment and the machinery of the operator may be adapted to wheat 
farming, or combination cash crop and livestock production, or ranching, 
etc. If the operator has some heavy equipment, such as tractors, combines, 
6tCe, indicate how many of each. 


Water Supply for the Operating Unit. 


In the case of each type of water source, indicate the location by legal 
description or other specific description in order that the source may 
be identified on the plat. In the space after "accessibility" 

indicate the location with respect to tepography (whether upland, flet, 
valley bottom, shallow drain, etc.) and with respect to the accessibility 
as a stock watéring place. In the case cf wells show the name and address 
of the driller, and the year and season of the year when the well was 
drilled. Under “type" of well indicate whether it was drilled, dug, 
bored, driven, or jetted. Under "casing" show the type (galvanized, 
cast iron, wood, concrete, stone cr brick curb), size, and depth to 
which the well is cased. Show the depth from the surface to water. 
Indicate type of power, such as hand pump, windmill, gas engine, ete. 

if the well is an artesian well, indicate this fact and also the flow in 
gallons-per-minute. Under use of the water show if it is used for deo- 
mestic supply, livestock, irrigation, etc. Show the kinds and number 

of head of stock sorved, if any. Under adequacy, indicate whether or 
not the source meets the demands placed upon it, seasons of deficiency, 
ete. Under quality, indicate desirability of the water for use, color 
or odor, if significant, alkalinity, hard or soft. Under sanitary con- 
ditions, indicate proximity to barns or latrines, precautions which 

have been taken to prevent pollution, etc. 


In case of springs indicate developments, how prepared as a drinking 
i whethe dive c othe BLCe imat 1e ow 4 

basin, whether piped to tank or other storage Estimate the flow in 
gallons per minute. (G.P.M.) 
Under type of surface storage, show whether it is a reservoir, cistern, 
pond, ete. Under sencral condition, indicate evidences of washing, needs 

air or improvemen nd app ermanency.s 
for repad ent, and apparent per ney 
Other parts of this item are self-explanatory. 


Miscellaneous Information. 


Most of these questions need no explanation. However, the following 
comment is made: 
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Other sources of income should not include A.A.A. payments, seed loans, 
feed loans or direct relief. Special arrangements for attending school 
may include boarding children in town, providing transportation other 
than school bus, etc. The questions concerning sale of lands or removal 
from the area need not be asked if it appears that the operator should 
wemain inv has presem: location. 





it may appear in some instances that the question concerning relocation 
should be approached in a different manner. The interviewer will be 
able to judge this fact after discussing other items with the operator. 
the operator's comments regarding adjustments and farming practices need 
nos be Confined Go the space provided if he has some pertinent adeas 
WoLchie may be helphul IM turner analyze woe problems Of the area or 

in planning adjustments for the comaunity. 


The interviewer will be in a position, after obtaining the information 
requested 1m the schedulé, to judge the personal qualifications of the 
operator, to form an opinion as to the adjustments needed for the unit 
and to briefly deseribe the general condition of the wit. He should 
also be able to indicate whether or not all or part of the unit should 
remain in private ownership because of desirability as a feed base for 
livestock operation or because of other factors, anc to indicate, om the 
piat, if possible, which parts of the’ unit would qualify as being de- 
sirable for private ovmership. The interviewer will insert his opinions 
On) Giese POimbis Im the space provided at the end of the form. Additwonall 
sheets. may be added if necessary. 
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RESETTLEMENT DATE September 3, 1935 
ADMINISTRATION SUPERSEDES 
TO ‘a Division directors, section chiefs. 


COPY TO Regional directors, project managers, 
suavect Uniform map symbols. 
PURPOSE: 


a This instruction establishes the uniformity of symbols used in connection 
with the preparation of project developmental maps end plens by all 
Resettlement divisions. It will facilitate the accurate preparation sand 
interpretation of maps showing topographic, physiographic, cover, structural 
improvements and other significant featurcs of project arcase 


GENERAL : 


a Two separate'lists of symbols, classified as "Stendard" and "General" are 
included herein. In so far as possible, map symbols previously designated 
as official by other governmental agencies have been utilized. 


b The list labeled "Standard" is to be used in connection with the prepara= 
tion of developmental mapse The numbers appearing in the left hand margin 
of each page of symbols correspond to and appeer in the seme order as the 
types of jobs listed in Form RA-LU 23. 


e The symbols in the list labeled "General" will be used in the prepara- 
tion of cover maps, reports on surveys, and other similar material. 


USE OF STANDARD SYMBOLS: 

a Those who are responsible for the preparation of developmental maps will 
exercise care to see not only that the correct symbols are used for 
indicating specific features, but also that locations thereof are indi- 
cated with exactnesse 


USE OF GENERAL SYMBOLS: 


a The general symbols will be used in the preparation of cover maps, survey 
* . he = 1 ‘ - 
maps and similar material. These symbols will be placed on the map in 
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Administration Data l Page 2 


such a manner that they will show the location of the various forest, 
cut-over and swamp areas, together with other topographical, geographical 
and physiographical features which wil? be found within the purchase areae 
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RESETTLEMENT ADMINISTRATION 
MAP. SYMBOLS 





Airplane landing fields 


Boundaries, marks, monuments 
Bridges 
Buildings 


Camp ground - public 
Camp stoves, fireplaces 
Canals 

Cattle guards 

Cities 

Clearing land 

Coke ovens 

Corrals 

Cribbing 


Dams 

Dripping vats 

Ditches - open 

Ditches - open - water supply 

Docks, piers, landings 

Drainage - features 

Drainage, flood control, 
irrigation 


Erosion control 


Fences 

Flood control 
Fords 

Forest development 


Gas lines 
Guard rails 


Highway 
Irrigation 


land acquisition — progress 
land classification 

Land ownership 

Ievees, dykes, jetties 
Limestone quarrying 


Manholes 
Markers 
Mine - prospect 





6 


11-12 
2 


23, 1415 


: \ 


INDEX 


Mine - quarry 15 
Mine - shaft 16 
Mine - tunnel 15 
Monuments 4, ll-12 
Obliteration ab 
Parks - wayside 2 
Pest control 1 
Picnic ground = public & 
Poisonous plants al 
Portals 4 
Power lines 5) 
Quarrying - limestone ih 
Railroads 16-17 
Reservation lines 11-12 
Roads 7, 
Roads = park 6 
Seats 4 
Seeding 2 
Sewage systems 9) 
Signs, markers, monuments 4 
Sodding 2 
Soil preparation 2 
Table and bench combinations 5) 
Telephone lines Sy aly 
Towns 13 
Trails - pack foot 18 
Trails - pack horse 18 
Trails - truck 6 
Tunnels a7 
Utilities Ally 
Villages 13 
Walks 9 
Walls v 
Waste disposal 5 
Water supply system 5, 
Wells - oil or gas AS 
Wells - water Yi 
Wild life developments 9-10 
Windmills 7 
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STANDARD SYMBOLS TO BE USED IN THE PREPARATION OF THE 
PROJECT DEVELOPMENT MAP AND OTHER SIMILAR MATERIALS 


es ee 





No. Subject Symbol 
GENERAL LAND TREATMENT 


108 Clearing Land yy be i pe 


109 Limestone quarrying 








_ Obliteration: 


112 Borrow Pits and Dumps 


Tas Farmsteads 


114 Fences 


115 Poisonous Plants 


116 Roads 


117 Trails 


118 Undesirable Structures 


120 Pest Control-Disease 





121 Pest Control-Insect 
Pest Control-Mosquitos we wW M WE WG 


* Corresponds to item numbers in Form RA-LU 23 





pile a Oy edaneds iad nee 
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Symbol 
Noe Subject Symbo] 
GENERAL LAND TREATMENT, Continued S 
S 
125 Seeding NII ae 


127 Sodding 
128 Soil Preparation 
STRUCTURAL IMPROVEMENTS 
Bridges: 
201 Foot (Indicate material) 
202 Horse (Indicate material) 
203 Vehieuler (Indicate material) 
Buildings: 
205 Administrative 
206 Barns 
207 Bathhouses 
208 Boathouses 
209 Cabins-overnight 


210 Combination 


211 £Contact Stations 





212 Dwellings ‘ 





ie Ak a ats ro ge . ie, © | seeghtss 
we if = . thea. | 


(fatxetaa etaokbnt) foot 86108 


‘ 








(fsivetem sisothal) sero GOS 


ah 


tS he (Letrevom exa>thot) taigeldey 608 
: pesos Live 
eviterialtimis —sdg 


Pee envi tle 


eee he oe 
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Symbol 
No. Subject . Symbol 
STRUCTURAL IMPROVEMENTS, Continued 


4 
213 Garages 
214 #£=Latrines and Toilets seb 


RIL 





215 Lodges 


216 Lookout Houses 


217 Lookout Towers as) : 


EB 


218 Museums 


onal 


219 Recreation 


iN 
Ss 
220 Shelters 


JBae 


221 Storage Houses (Equipment-supply) 


224 Cribbing; including filling : ° : ve ve x XS ae : C 


225 Dams-Diversion (Large river-small stream) yet OEE 
(<r 

226 Dams-Impounding (CG 

227 Docks-piers-landings Se IS 


Fences: 


228 Hedge cS SOOT ir 














aa 
Ly 
hod anewvali eronteod 
» ~*~ 
{ a) 
bw exawoT juvodogt 
=x A : 
=< be SS 
exes ‘ 
, 4 
ie ms aa 
Lid 
nolisrroeh - 
.- - om 
fat. 
; etes Lee 


Vwiw..t “ 
ve eee.a 


a 


5 aii coed 


. (yLqque-tesrglups) ceavol eaatove 
wollf{l? prtioloni ;yctddia0 


(maette Llane-teviz egzat) ao teteviG-ensd 88 


No. Subject 
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Symbol _ 


STRUCTURAL IMPROVEMENTS, Continued 


228 Stone 
228 ~=6iire 

228 Worm 

Fords; 

£30 Road 

250 Trail 


259 Guard rails 


236 Levees--dykes--jetties 


251 Camp stoves--fireplaces 


foe Cattle Guards 


200 Corrals 


234 Dipping Vats 


Portals 


231 Seats 


Signs--markers--monuments 


(3G OOS US & BO waeye@eeoee®) 
BARBED SMOOTH 
x D4 x ° OO ) 














=aiEcoht aa 
TEE = 





RLU 
Miu  gns9inny 
Aynwave® 


Vag uy tru 
Manin in 


A 
<<< 
jm 
oy [em 


ae 





Symbol 
No. ie Subject 


231 Table and Bench combinations 


Gas Lines 


Manholes 


Power Lines: 


257 Overhead 


237 Underground 


Sewage System: 


238 Disposal Bed 


238 Tank Cesspool 


238 Sewer Lines 


Telephone Lines: 


239 Overhead 


239 Underground 


240 Waste disposal 


Water Supply System: 


241 # #£Fire plug 


241 #Fountain--drinking 


STRUCTURAL IMPROVEMENTS, Continued 


i 


AST ee 


—_—_{}_—_- 


- @-—— -8—— -5-— — -5-—~—-8-- 








i 












1 ne men on ini geen cepeke 9s 5 
ee i, , 
100 pepe avo roe 
is poe ; P 
‘ | ; ae 
, +4 4 a ae 
Aivod Peas toed: ithe 
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7 . Caiwsi3te 4 - . 


q es 
af. 

“ aa . faogeth stag 

¥ < eee 

; 


acta 
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Symbol 
No. Sub ject Symbol 
STRUCTURAL IMPROVEMENTS, Continued 
241 Open Ditches o\CR ae a ee re 
TRANSPORTATION IMPROVEMENTS 

301 Airplane landing fields &, 2 

$02 Highway Sve RNR eee oR 
505 Park roads OR 9 Aa a ASN 


re Ue Ge tp wep Ee 


eS ee SS SS ee 


EROSION CONTROL 


Gully area treatment 


401 Check dams 


402 Diversion ditches 


403 Stream and lake bank protection 





404 Terracing in general 
DRAINAGE=-FLOOD CONTROL=--IRRIGATI ON 


501 Catch basins ———-——__{ }-—___—_—_—_—_ 


Se ee 


502 Clearing and cleaning channels Cc 


503 Clearing and cleaning reservoir sites ——{¢}+—_w-——_. 


504 Concrete lining of waterways RUUUHATaKcirauine 


iva 


J a. 


A i ne ae am A 
s is a } 
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Symbol 
No. __ Subject Symbol 
DRAINAGE=-FLOOD CONTROL=--IRRIGATION, Continued 
505 Culverts si eet ie Ba 


Excavation Canals, Channels-«ditches 








BOS maverth fete es 
507 Rock peaiecemcesed ¢ SaNREN = 38 Paps ee 


508 Land leveling 
509 Pipe lines W. 


~~ 
Springs; small reservoirs; waterholes rs) ee oe 


Storage facilities 


LE bee ee 
St Wey DE i I rn ir) Sado ele enced aed 
Wells incl. pumps, pump houses >< 
Walis--masonry Ty i \ | | 
retaining pDODDooO nC 
stone DAO OnCDo 


Windmills £). 


— — eo 





ee ee RF et 


ee ee a | _ 





Pt > 
3 ii 


CQO dcr 
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Symbol 


No. Subject Symbol 
DRAINAGE=-FLOOD CONTROL--IRRIGATION, Continued 


Riprap or paving 


510 Rock--concrete 


511 #£=Brush or willows 
QQ RAN 
Storm drains 


Sie = he 


Water control structures (Excl. dams) 


912 Concrete or masonry 


FOREST DEVELOPMENT 


603 Nurseries in general HBS Ha fie 


601 Fire Breaks aes 


Fire hazard reduction 


602 Roadside aa 
602 Trailside fies: A ee 
604 Stand Improvement > 


605 ‘Tree planting and seeding 


606 Tree surgery - 


607 Timber estimating ay : a 











Ha 
io 
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Symbol ° 
No. Subject Symbo 
FOREST DEVELOPMENT, Continued 
608 Timber harvest 


701 


702 


703 


704 


705 


705 


706 


707 


801 


802 


803 


804 


Beach Improvements 

Fine grading--road slopes, etc. 
Moving and Planting trees and shrubs 
Parking areas--overlooks 

Public camp ground development 
Publie picnic pepe development 
Walks--concrete--gravel-—-cinder, etc. 


Wayside parks 
WILD LIFE 


Fish rearing ponds--hatcheries 


Food and cover planting--seeding 


Game farms 


Lake and pond development 





T = 
AWN) Wd bz A) Cf 








RS (SS 
ANION A PN oe 
ae WILT GE 
xX— & X-—X 
| e FE. | 
pS x—X 





es 





-ofe ,aeqola baor-=ga!! 
edgids hae essa? saline l® wis eee £0F 
eis ofrevo~aeeen Snivtsd 
trempofevsh Savors qmes olisid - 
toeayolsyves bau7g otanty abtont 


1099 ,1ehato~mlevery--otemanbo-asites 20 


axteg sbiavell 
ae bredodaii~-vditoq sets tat 


ae | 


salt - soy 
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Symbol 
No. Subject Symbol 
WILD LIFE, Continued 


Stocking fish Cx p 
———— 


805 Stream development S== Ww aS 


© y 
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GENERAL SYMBOLS TO BE USED IN CONNECTION WITH THE PREPARATION OF COVER MAPS 
AND OTHER SIMILAR MATERIAL 





Sub ject Symbol 


Boundaries-Marks=Monuments; 


(a) National-state-province line ee Se NE on Se RATE 





, » (b) Purchase unit boundary eee OF 
(c) Property line eee ee 


(d) County line SRE Nae tee, WV ee 





(e) National forest boundary aes 
| 
; , wl 
(f) Adjacent national forest boundary MEMEME Show corners thus F 
(g) Civil township-district line rer na aed conga meaty eae Sa RT 
“. (Himecemeterymamell park, etc, 6 -SSS SE  Sea pat rs 


(i) Airway light beacons 





(j) Cave 
Reservation lines: 


(a) Indien, military, national park om © a ee ee ee 





(bv) Primitive area pa eee ee ee ee 


(c) Game or bird refuge meee = Oe oe 








“a awa? avaaroa wots Ree trsharod testo? enw it aa tapout bh (a) 





asics ace anc nied tall esil Joltiet6-atdenros itty’ (9) 





(a) 


(e) 


(f) 


(g) 


(h) 


(1) 


(3) 


(x) 


(1) 


(m) 


(n) 


(0) 


(p) 


(q) 
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GENERAL SYMBOLS, Continued 








Land grant line 


aD 8 6 ee © ae ee ee SS eee 


Township section and quarter section lines ERR EES 


(either for township lines above) 


Township corner recovered 


Section corner recovered 


ud 
Boundary monument [Fj iy 
Drainage district appr 
exlyl 
Permanent bench mark (and elevation) x 
1024 
Supplementary bench mark (and elevation) xX 1024 
U. S. mineral or location monument y N 
Instrument point ae 
Permanent monument rae 


Grave ea 


Observation spot an) 


Any located station or object (-) 
(with explanatory note) 


aa Tae 
ine nah va 
(ee 


4 
Mi 


een iets a 
Rt hl ua 





bears... | se “to in Ee sa 
naar 


Wy “a | 
(aciters fo ae | emi | 








(a) 


(bd) 


(c) 


(a) 


(a) 





(bd) 


(c) 


(4) 


(f) 


(g) 


(h) 


(i) 


(5) 


Subject 


Cities, towns, villages: 


Corporate boundary generalized 


Capital 


County seat 


Other towns, villages 


Drainage: 


Lake or pond in general 


Lake or pond intermittent 


Probable drainage unsurveyed 


Salt pond 


Spring sink 


Streams in general 


Streams intermittent 


River 


Falls 


Rapids 
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’ et 
f 
~~ 
Pd een 
penn oe ~~ ¢ 
< Newuie ie 
—— 
a 





SSS eee 


Preah lh Oe i ae I de pagar? 


OT a eS a 





- seaatity ,sewot tedtQ (5) ~ ‘ey 
= re toy , 
iegentorg 


ees ivreneg, at Saog m0 ede (a) | : 


ee dueit beredab® bog go eles (a), 08 





i hoyeysaenur sgnatsts eidasont (oJ ats 
i ie biog ofa8 (6) i? 


Hate going? fa)’ 








Subject Symbol 
GENERAL SYMBOLS, Continued — 


Buildings: 


(a) Churches 7. 


x (Db) C. C. Ce Camp vA XA 


bs 
(c) Dwellings occupied me 
(a) Dwellings abandoned ey 
IS (e) Ee Ce We Camp A x A 
nw 
(f) Electric power station ol 
4 o - 
(g) Fire station 
(h) Forest service shelter at 
(4) General | a) 
1% ip 
(j) . Industrial 
.3 (k) Life Saving Station B Sy 


(1) Logging Camp (a) 


(m) Radio station : | 


mt 


(n) Schoolhouse 





es: a ae 


Can a 


ies ee “eee cr 
; oe aa 








(o) 





(p) 
/ « 
ho» (q) 
; (xr) 
(s) 
Bes 
bs (t) 
Canals: 
; (a) 
(d) 
. (c) 


(4) 


ay: (e) 


(rf) 


(g) 


(h) 


(I) 


Sub ject 
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bol 


GENERAL SYMBOLS, Continued 


Stores-occupied 


Stores-abandoned 


Telephone office 


Telephone station 


Weather station tower 


Windmill 


Canals-general 


Canal-abandoned 


Canal lock (upstream) 


Canal lock (Large Scale) 


Coke ovens 


Mine Tunnels 


Mine-quarry 


Oil or gas wells 


Prospect 








miT.L.P 





ia 


A Opening 


> Showing direction 











iftes “bare A 
a 


> 


aan 
=, ce "7 ' ; - 
rn feteasn~2 lense ta) i | 
; eae 
be = ~ 


a ae berctustetanay | (t) 


; 
io 
2 j ; | = i ie 
~ imesitequ) 2e0L Lemsd (o) es 
7 | | | a 
; i 


(aiene erat) ood se co © 


La 


a es 


ii 
4 
it 
, » 


wn 





Subject 
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Symbol 


GENERAL SYiBOLS, Continued 


Canals, Continued 


(j) Shaft 
» 2 
rPN (k) Ditches-open-water supply 
; o 
i I od 
| Railroads-transportation: 
Jos (a) Railroad of any kind 





(b) Juxtaposition of railroad 


| (ec) Double track railroad 
7 
a (ad) Narrow gauze 
(e) Electric 
y (f) Steam railroad in highway 
al (g) Blectric railroad in nichway 
oy 
(h) Railroad station of any kind 
7m 
eg (i) Abandoned railway grade 


(j) Railroad crossing-srade 


(k) Re Re above 


(1) R. Re below 





iy 
»* q 
k g 
Ja2 THO ERAT mtheotlia - 
a ee a ee ee Ha wee i9 be onibak ta} i \ 


be on TT See Oe a Ee OE f beorlis<. Te acka faogedeet (dj 


nd 1) ka OO GR = a htt ted spbets efdird is) ) 











yg eal alin pe eb e vba seid bs (B) 
oe 
steecnaiaaasonanene sttaets. tel 


ae a a . Yawtizt ttl: 'posy tat oeeete 2 08) 

eo i... TACHSE n hern flare oth yners (ai : 

sen cc | sere a cae: bats (se te noitete Beeeniee (eae 
>» fh Le Pj 


Se res ce 9 
ta me, na 


ss 








GENERAL SYMBOLS, Continued 


Railroads-transportation, Continued 


(m) 


Tunnels (railroad or road) 


Utilities: 


: (a) 


(b) 


Roads: 


(a) 


(a) 


(e) 





(f) 


: (g) 


(nh) 


(i) 


Telephone lines along road 
Telephone lines along trail 

Paved 

Surface treated-water bound macadam 
( Gravel 

( 

( Sand 

( 

( Clay 

Earth grade 

Drained 

Unimproved 

Not passable to motors 


Private 


On small scale maps as key maps 


&—yw — 4A —y— 2 — we — A. 





ee wae a ae ew we ee 


ee ee ee a we ae a 


Se mayor — Minor 


bsot acols esntt emeade 





a : a 


list? gaole seait anodgotet (a). ; ) : 
teheaR 

: : ae. 7 

ee ee f bowst fey 4 a 


7 7 ’ 
a one a webacen baved teteu-betsers sbetese® (5) an 
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Sub ject Symbol 
GENERAL SYMBOLS, Continued 


Treils: 
(a) Good pack horse = ealicaalinacan alien Tenmmalismeall aie aie as ween 
» 2 
/ » i 
\ (ob) Poor pack foot « aha e pase 8 2 a, 9. 0 a eee pee Oe ona oe 
> ta 
oF Land Classification: 
(a) Abandoned fields 
>? —— 
++ +errtrettrye 
t+ hee te Here 
(5) Bamboo ey + bee 
terete tette+e 
tl 


(c) Cactus ay 
: Reg doy 


EA gs MI A. cox Pky 
We Proce +. WU, PF 
a Cleared land od 
( ) fin Serer, Oe Puy 





(e) Cotton fy 3 aiee . le 
Comores Na o.6 
Go lade CF 
(f) Corn OSC Bt 1 
4 ? 
Sletoaleclact T° 
Nes = 
>= . (g) Cultivated fields-in general 
Re (h) Grasslend-in general SBD Ea) A ies 5s 
WwW ow ww we we 
. (i) Marsh-fresh = NG — NG 


Ro be LE i, SNES 
= = WY NIN 


(j) Marsh-salt 


(k) Orchard 
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Subject ; Symbol 
GENERAL SYMBOLS, Continued 
Land Classification, Continued pak, went ef A a at 
(1) overflowed lend = engl 20 Ts 


Me (m) Palm FF p PH 


uy me sewn 
——- ia 


. (p) Rice 


(q) Rock cliffs-outcrops 





(it 
(r) Tall tropical grass (i WUD Rah Hy Nl 


: Mt 4c VA ys eve 


hs Wi, 1 is Wu 


(s) Tobacco a eet eral aoe 

; SESRCE] OS 
5 ALES SERS 
i % (t) Woodland in general orf a~fSoOVZse 


(u) Woodland impenetrable 


(v)  Woods-brush 


— 


(w) Vineyard 


(x) Pine (or narrow leaved trees) 





7 Con o> - i) - = - 
Sees. SOW wae -> 


= is 


D ee 





ee 
ee eee es 
OT ly ly ee ee ee 


We awe Bee th hee eek Seve 





| HRA TINNY % | 
RLV} i Ieteceag al etiigeat {2} 

CLiviiadi toe 
| Bvt 
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EB. ¥ W ¥ 
E w * w eoke {(q) 
; ww 

ey aqorsivo-etdtio Hook (pp. 
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isteaey ot dusthooW 
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. Subject Symbol 


GENERAL SYMBOLS, Continued 
Land Classification, Continued 
(y) Slide Rock 


(z) Sand Dunes 


(aa) Ridge 





7 
WM, WS Tes 


| Neti, | 
| Cc MAL fla egueey 
(bb) Bluffs and Cliffs hifi 








(— 
| 7 (cc) Re Re Cut 
: 
hs faa} ey H. 9111 A i 
RMN 
| Progress of land acquisition: 
(a) Offered (Yellow X on White) 
(bo) Appraised (Two Yellow X*s on White) 
> 
7 . (c) Optioned (Solid yellow) = 
P 
| (ad) Recommended for purchase by Regional Office (RA-1U 5) | X | 
Ms (Yellow with one green X) 
(e) Option exercised (Yellow with two green X's) 
(f) Acquired (Solid Green) | | 



























ee me 
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Symbol 


GENERAL SYMBOLS, Continued 


Subject 





Lo] 
8g 
qd 
| 
» 
a 
fe) 
oO 
ro) 
° 
S| 
» 
or 
n 
oA 
ba 
o 
Oo 
oO 
E 
a 
H 
fe) 
9) 
n 
oO 
e) 
‘S) 
Ay 


S/S ws 
SSN 


ROO?) 


Dropped (Red hatch) 


&0 
~— 





SV 
ON 
S 





qd n 
Oo n Le 
a] Le] q 
» aad q C8] 
a 2 wo ca 
q > ® 4 
cs & oe 
®o e) Lo} (9) 
n fy o 8 
je} ® 
- QQ ae] re (o) 
hone q 4 i 5 
a A o re) o 4 
a foal a] a) » 
a) i) 3 £ 8 
pe HA g n oO 
eS 2 e og : 


Le. ii a f a (“4 7.) » 3 


Privately-owned lands not to be purchased 


(f) 


3 

| 

| 

| 

} 

ik 
At F 
F j 
a: on 
A 
I - 

hh 
Del 
a 


| 
on 
7 
f 
| 
) aw 
\- 
i 
i} 
f 
f J 
| ca 











(2) 


{5} 


le) 


(2) 


2 3 G 8 
$ 7 g g 
3 : dg 
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= 3 + Surzeig : sdorg 3 : 3 WIS; Oya: -BuUTQwOD-yTs qIeg-g? stequmy 
puet jo 3 Jeyey 3 $queU ae : : 3 $ WOLJ owooUT? yousy-yt queuef-j2 4atug 
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EXHIBIT B 
(Sarple table *) 


Acreage included in plan and acreage and percentage 
proposed for purchase, by specified itens, 
Blu®-River Project, 1957 


0 rp ne ie 


Acreage included Acreage proposed Perccntage pro- 








Iteia aay yolleuns for purchase posed for purchase 
MM eet Sere 5 eres SC cross 

Total area 56,000 9,000 25 
Present uses 

Crop land 4,000 1,000 AS 

Crazime or pasture land 31,000 1,000 24 

Forest land 1,000 500 50 
Projected use: 

Crop land 2,000 200 8 

Grazing or pasture land 52,000 7,600 24 

Forest land 1,500 i400) 80 
Present ownership: 

Public domain 4,100 O O 

Other Federa 1,100 0 0 

State 6,500 O O 

County 800 400 50 

Private 20,700 8,600 56 





a A a A LS 


(* The items of information included wmder ownership, present use of 
jand, and projected use of land, will very among projects, and on 
any given project will correspond with the items shown on the 
present land use, projected land use, and ownership raps) 
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EXHIBIT F 
(Sample table *) 


Number of operated farms and ranches in area covered 
by plan and number and percentage proposed for purchase 
‘by type of farm, Blue River Project, 1937 





Farms and ranches Farms and ranches Percentage 
Item in area covered proposed for proposed for 

by plan purchase purchase 

Number Number Number 
Total number 118 45 40 
Cash grain 60 40 67 
Combination 34 4 Hy 
Livestock i 24 ai + 





(*Tae types of farms shown in the table will vary 
among projects and should correspond with the 
types appearing in the tabulation of operated 
units according to tenure of operator, type 
of farms, etc.) 
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j EXHIBIT G 





(For official information and use only) 


UNITED STATES DEPARTMENT OF AGRICULTURE 
OFFICE OF THE SECRETARY 
“WASHINGTON 


weptember co, 1957. 


_ MEMORANDUM. FOR. CHIEFS. OF .BUREAUS -AND- OFFICES . 


Memorancum No. 755, dated September 1,.1937, brought together 
in the Bureau of Agricultural Economics the research, planning, service, 
and administrative functions which ‘relate to the formulation and de- 
velophent..of:a program of land conservation and land utilization,.as 
that program is defined’ in section 31 under Title III of the Bankhead-= 
Jones Farm fenhas Act. . 


ak be III directs. the Scoretary of Agriculture "to develop 


a program of land conservation and land utilization, including the 


notirement of lands which are submarginal or not primarily suitable 
for cultivation, in order thereby to correct moladjustments in_land 


use, and thus assist in controlling soil er erosion, * * * protecting the 
watersheds of. navigable oar OSS; and protecting the public lands, 
health, safety, and welfare. 





Because this: program will ‘affect significantly many of the 
major land use programs of the Department, I am setting forth in 
this memorandum some of the broader policies and procedures which 
will govern the work. 


It seems necessary to emphasize that the primary objective 
of the land purchase portions of the Title is to correct maladjust- 
ments in land use, by the purchase and adaptation to its most beneficial 
use of submarg Final jand and land not prinarily suitable for cultivation. 
Congress did nae authorize the Department to use the funds ($50,000,000 
authorized over a three-year period) to purchase lands other than 
those that are submarginal or not primarily suitable for cultivation. 








The Department has heretofore had authority to purchase land 
for specific purposes, including: land for experimental, forest, wild- 
life, and other purposes. But none of these purchase programs was 
directed specifically toward the retirement of farm land not suitable 
for cultivation. Funds from various emergency acts were so employed 
’ by the F.E.R.A. and subsequently by the Resettlement Administration. 
But there is some distinction between the progran previously handled 
under such emergency funds and that authorized by Title III. Among 
other things, the former program was designed to provide considerable 
relief employment, and development plans were consequently somewhat 


“26 


more extensive than they will be undor the new progran. Also, sone 
types of land were. purchased ‘undcr the aubhority of the emergency 
grants which cannot bo purchased under the Bankhead-Jonos Act. 


Major Purpose of This Progran 
panel ein lsat alae esterases eek Bechet 2 hes 


The program of -land acquisition and development now authorized 
will be directed primarily toward changing, by means of public pur- 
chase, existing patterns of land occupancy and consequent agricultural 
use which cause, or are likely to cause, rural poverty, waste of pub- 
Tic funds, unduly expensive or inefficicnt local government, or waste 
cr misuse of the land resources, 

The term “retirement” uscd in the Act clearly implies shift- 
ing land which is. subrarginal in its present use or .not primarily 
adapted to cultivation, to a use for which it is physically and 

economically better suited. In other words, modification of exist- 
ing patterns of use and occupancy, which are inimical to the public 
welfare and to the welfare of the people now occupying the land, 

is the most important consideration in the selection of land 

to be purchased under Title III, Naturally, however, lend retired 

from cultivation will be employec for forests, recreational areas, 

wildlife refuges, controlled range, and other purposes for which ~~ 
it is best suited and which will promote the general welfare. 


’ 


The changes in land occupancy and use will conform to a 
plan of land use adjustment for a given areca, carefully formulated 
in cooperation with the appropriate State and local agencics, as 
discussed below. Land will -not be purchased haphazardly here and 
there. Each purchase project will be selected so as to permit 
the efficient use and acministration of the land ‘purchased, con- 
tribute to an improvenent in the economy of the entire areca, and 
prevent the waste or misuse of the land. 


While the land acquired will generally be land which is 
employed in agriculture and occupied at the time of purchase, 
occasionally some intervening or adjoining unoccupied land, or 
land not then being used for agriculture, may be purchased, to 
facilitate officient operation and conservation of the arca as 
a whole. In the Great Plains, for example, considerable areas 
of land, which are definitely submarginal, are unoccupied and in 
various stages of abandonment or disuse. Most of these lands 
are absentec owned. Some of then may be farmed one year by 
"suitcase farmers" and allowed to lic idle the next. Some of 
them may be completely abandoned ficlds or pastures. Frequently, 
soil drifting from them ruins acjacent occupied lands. Public 


acquisition of such lands appears to offer the only means of restoring 
then to efficient use, and in some instances; of preventing them fron 
being & menace to. surrouncing lands. 


Coordination of Land Acquisition with 
“Other Land Utilization Programs 





A progran of acquisition of submarginal farm land cannot be 
fully effective in correeting maladjustmonts..in land usc unless 
corollary measures are taken by Federal, State, and local agencies 
and by farmers thenselves to guide land use lene desirable channels. 
Because of financial and other:considerations, it obviously will 
not be feasible for the Federal Government to acquire all of the 
lanc in all »f the problem areas. in order-to insure its efficient 
use and conservation. In such areas, all Federal programs must, 
of course, function harmoniously ard be directed toward cormon 


objectives. Further, various measures of conservational control 
ana guidance necd to be acopted by State and local governnonts for 


the lance that remains in private.ownership, and coordination of 
Federal and State programs is essential if the problem of bringing 
about better land use is to be attacked effectively. The Federal 
purchase program, if properly intograted with State and local land 
use measures, can We of great assistance as, for cxanple, in pur- 
chasing the lands of “non-conforming users" in zoned aroas which 
are special scre spots in the State due to the scattered pattern 

of settlement and consequent high cost of local government services. 


Accordingly, special consideration will be given to the 
purchase of submarginal farm lands 

1. Where such purchases, in adcition to meeting the re- 
quirenents of Title ITI, will also forward other land use programs 
with which the Department is*concerned, such as, for example, 
the programs for soil conservation, flood control, ctc. 


2., Where the land use adjustment objectives of the progran 
will be extended to related lands not purchased under the Act, 
through the application thereto of other Federal, State, or local 
measures for conservational control, as, for example, in: 


, 


(a) Arcas zoned against agricultural settlenent 


(b) Areas where soil conservation districts have 
been organized or have petitioned for 
organization 


(c) areas where the State is applying a vigorous 
policy of retaining tax-delinquent lancs in 


public hands, with suitable conservation 
protection 


(d) National or, State forest areas 
(e) Areas devoted to National or State wildlife refuges 
(f) Notional or Staté parks and recreational areas 


(g) Areas in which Federal, State or cooperative 
grazing districts have been organized 


(h) Indian reservations 


3. Where the wnpurchased lands within a proposed. project area 
are of such a physical character that they probably would not be 
settled in.any event, althouch remining in private ownership. 


Adninistration 





The Bureau of Acricultural Economics, in cooperation with 
the Office of Land Use Coordination, will, in advance of purchase 
So far as possible, arrange for administration of lands by the 
appropriate Federal, State or local agency. Assignment of lands 

to non-Federal agencies will be by lease, liceuse, or cooperative 
agreencnt. But tho Burcau of agricultural Economics will not re- 
tain even indirect administrative responsibility (custodianship) 
for lands assigned to othor Federal agencies, or to non-Federal 
agencics when other Federal Ageneics are in a better position to 
assume custocianship. In transferring lands to other agencies, 

the Bureau of Agricultural Econenics will require such safeguards 
regarding the future uso of the lands’ transferred as seem necessary 
to carry out the purposes of Title Til. 


Development 
Peeled sisi! torte 


The land acquired will be develeped in order "to adapt it to 
its most beneficial use." As indicated above, the seneral use to 
which the land is to be put and the selection of the agency to ad- 
minister the land will bo determined, so far as practicable, before 
the land is purchased. Thereafter, the details of the development 
Program and of the administration of the land for its new uses 
will be decided in consultation with the proposed adninistrative 
agency. Development costs nust necessarily be held to a mininun,. How- 
ever, there will no doubt be nany opportunities to prepare plans for 
the further development of such lands, these plans to be quickly 
available in times of depression as a reserve reservoir of unemploy- 
ment relief projects. 


eae! 5 


The work of developing the lands will be undertaken by 
whatever bureau is best situated to handle it as determined by 
technical.location, availability of. personnel, equipment, location 
of field offices, and other considerations. In effecting such 
developments the employment of those in need within the community 
will be given consideration. If.a Federal or State program of 
work relief is in operation, cooperation with such program to the 
extent of useful employment on the lands acquired will be con- 
sidered. Consideration may also:be given to the temporary em- 
ployment of vendors of land in necd of relief. Developments planned 
‘ and executed, however, must conform to sound principles of land 
utilization. It may be necessary at- times to employ non-relief 
labor, or combinations of. relief and non-relicf labor. 


Assistance to Familics Residing on Lands Purehased 


Every .consideration will be given to assisting families 
residing on land purchased to find new opportunitics elsewhere. 
Opportunities for permanent work in the area in connection with 
the new uses of the land will be utilized to the fullest practical 
extent. The. Department will endeavor to put families needing 
credit. or other financial assistance in touch with Federal or 
State agencics as may have means:at their command to render such 
aid. On these matters as well as on debt adjustment and rehabilita- 
tion problems, the Burcau of Agricultural Economics will consult 
officials of the Farm Security Administration. 


It is also important that families vacating submarginal 
farms in one arcai do not establish new submarginal farms clse- 
wheres. Field employees, thorefore, will) endeavor to guide such 
families so that if they purchase or rent new farms, it will be in 
super-marginal arease Field employees will maintain close contact 
with State agricultural colleges and extension services, county 
agents, and rural rehabilitation supervisors to sce that familics 
facing the problem of relocation may be given the most effective 
help by all agencies, 


Within the limits of the funds available, the Form Se- 
curity Administration will provide the necessary debt adjustment, 
rehabilitation, and related assistance, This will requiro ao def- 
inite procedure in cooperation as indicated in this memorandum 
under the heading "Procedure and Departmental Clearance." 
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Federal-State Cooperation 


As authorized in Title III, the Department of Agriculture 
will cooperate with “Federal, State, Territorial, and-other public 
agencies in developing plans for a program of land -conservation and 
jand utilization." It is especially important that the Department 
obtain, in’ each State, the highest’ possible degree of participation 
and consultation by specialists who’ work with the Department on 
related land-use progranis. In this, the Department will look 
primarily -to the’ State Agricultural Colleges and Experinent ‘Stations. 


4, number of things that need to be done to make this’ land 
program effective can be done only by the State governments. The 
Federal Government is without constitutional power to achieve ‘some 
of the land-use adjustments which are imperative. Thus, we must 
look to the State legislatures, rather than to Congress, for the 
adoption of rural zoning laws, soil conservation district laws, 
adjustments in taxation on farm real estate, modification in tax- 
Celinquency laws, laws governing the organization of grazing asso- 
ciations, and laws regulating the reciprocal rights and obligations 
of farm landlord and farm tenant - to mention only a few outstanding 
instances. In many cases it will be necessary, also, to secure the 
cooperation of the counties or other local units of government to 
supplement the State statutes, as in the adoption of county rural 
zoning ordinances under State enabling legislation. 


Procedure and Departmental Clearance 
ger eran ere AICS 


In Memorandum No. 733, I pointed out that many of the bureaus 
and agencies of the Department are directly interested in a program 
of land utilization, including the retirement of submarginal lands, 
That memorandum therefore said: 


"In order to assure the formulation and administra- 
tion of that program with adequate consideration of the 
relationship of that program to the functions of all 
agencies in the Department, the Chief of the Bureau of 
Agricultural Economics will advise and consult with the 
Coordinator of Land Use Planning in the administration 
of the activities covered by this memorandum. Lands 
proposed for acquisition under this program shall be 
cleared with the Coordinator, before acquisition is under- 
taken, under such procedure as may be established by the 
Coordinator and the Chief of the Bureau of Agricultural 


‘ 
‘ 


Economics. The heads of all agencies. of the Depart- 
nent who may wish to recormiend action under this 

program in connection with the work of their agencies 
shall submit their proposals to the Coordinator, who 
shall endeavor, in cooperation with the Chief of the 
Bureau of Agricultural Economics, to give effect to 

such proposals, insofar as such action may be desirable." 


The Chief. of the Bureau of Agricultural Economics and the 
Coordinator of Land Use Planning have developed tentative procedures 
for the departmental clearance indicated above. All bureaus which 
wish to submit suggestions should do so in the light of the policies 


established by this memorandum. This will save time and avoid confusion. 


Though most lands will be selected for purchase directly in connec- 
tion with the planning of ‘a’ land utilization program as authorized 

in Title III, at the same time this in no way excludes from considera- 
tion lands which it appears should be purchased in furthering crosion- 
CcOnurol, cehebilibataom, wilddute, tlood control, and) other progranis!, 
provided they also conform to the policies established here. For 
example, a land-use program in the Southern Great Plains may require 
the purchase of considerable land; this should harmonize with the 
Department's coordinated program for the area, and the lands pur- 
chased may help meet the needs of the Bureau of Biological Survey. 


The Office of Land Use Coordimation, responsible for the 
clearance of land purchases regardless of the program involved, will 
consider bureau proposals under Title III and will consult with the 
Chief of the Bureau of Agricultural Economics on such suggestions. 
The Coordinating Office, through the Liaison Board, and in other 
ways, will obtain departmental consideration of all proposals and 
projects, especially of those that affect the work of other bureaus. 
In clearing proposed projects it will consider, with the interested 
bureaus, among other things the following: (1) The physical and 
economic problems involved and the effect of specific purchases 
and developments on the general land-use pattern of the areca; 

(2) the relationship of the purchase project to other land-use 
programs in the area; (3) the human problem involved and the degree 
of assistance that might be given the people whose land is purchaseds 
(4) the agency which should develop the land; (5) the agency which 
should administcr the land. 


Coordination in Washington of the various Federal agencies 
maintaining their hcadquarters here must be supplemented by coordina- 
tion of the operations of the various field offices. The field 
staff of the Bureau of Agricultural Economics will, therefore, take 
the initiative in securing the cooperation of the respective field 


shes 


on of the Scil. Conservation Service, the Farm Security «d- 
“ninistration,, the Farm Crodit Acninistration, ond the other 
Federal, State and local agencics concerned whenever such co- 

operation is desirable as outlined in this memorandum. 


3 This effort to dovetail the land utilization anc pur- 
chase program eas other land-use ocfforts is naturally in the 
experinental stag The policies cstablished now are necessarily 


general, rathor ee specific, and suggestions for changes or 
refinement will be welcome. 


Sincerely yours, 
(Signed) H. A. Wallace 


Secretary. 
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"DIRECTIONS FOR THE PURCHASE OF INDIVIDUAL TRACTS" 


W Purpose 


a The purpose of this Supplement is to emphasize the importance 
of including in land acquisition plans the "Directions for 
the purchase of individual tracts" referred to in paragraphs 
7bIIID(4) and SdIE of LUPO 1 and to explain more fully just 
‘what is needed in this respect, particularly insofar as such 
"directions" apply to reservations and exceptions of mineral 
rights. 


b This instruction was issued informally as a letter to all 
regional directors under date of April 21, 1938, in order to 
expedite the preparation and submission of the required 
information. This Supplement merely formalizes the instruc- 
tions contained in that letter. 


2 Outline of the Information Required 


a For those projects on which reservations and exceptions in 
respect to mineral rights (including gas, oil, and coal) are 
involved, it is required that there be included in all land 
acquisition plans to be submitted in the future for such 
projects, and that there be supplied at an early date as a 
supplement to any land acquisition plans already submitted 
for such projects, a complete and detailed statement showing: 


i The minerals known to be found in the project area, 


If The extent to which each mineral has been exploited in 
the past, 


III The probability which exists of the exploitation of each 
Mineral in the future, 


IV The extent to which reservations of mineral rights by 
vendors is anticipated, 


Vv The extent, insofar as it can be determined without much 
additional investigation, of outstanding interests in 
third parties, 


VI The procedure, in detail, that it is proposed to follow, 
in light of the general policies stated in paragraphs 
lefil and l2giI of LU-PO 1 and in paragraph 2jI of LU-PO 1 
(Supplement 1), with respect both to reservations (interests 


a Be 


VI retained by the vendor) and to exceptions (interests 
outstanding in third parties). This procedure should 
indicate, in relation to 
A Reservations (interests retained by-the vendor): 


(1) The type of subsurface reservation or reservations 
that will be permitted, 


(2) That such reservations clearly will not affect 
adversely the Government's program (a mere state+ 
ment to this effect will not suffice, but an explan- 
ation must be given as to why there will be no ad 
verse effect), 


(3) The limit in the appraised value per acre of 
minerals, below or at which the right to the 
minerals will be acquired end above which a 
reservation will be granted, 


(4) Whether the copy of the schedule of deductions - 
for subsurface rights which have no known market 
value, referred to in paragraph 5dVI of LU-LA zy 
has been submitted to the Division of Lend Ac- 
quisition in Washington as required by the pro- 
visions of that paragraph. If not, and such a 
schedule is to be submitted Vater, this fact willl 
be stated. 


B Exceptions (interests outstanding in third parties): 


(1) As explicitly, as possible, the conditions under 
which exceptions will not be purchased, stating 
the cost per acre of acquiring such exceptions, 
which cost, when estimated or determined by the 
option negotiator, will be the determining factor 
as to whether such exceptions are to be purchased 
or. left outstanding. 


(2) That such exceptions as would not be purchased, 
in view of the limitations to be specified under 
the immediately preceding item, will not affect 
adversely the Government's program (this statement 
must explain why there will be no adverse effect). 


VII Whether, in respect to coterminous projects, the procedure 
outlined in compliance with paragraphs eal to VI, inclusive, 
is the same as was laid dow under the former program. If 
not, the features in which it differs will be clearly stated. 


While the detail required by paragraph 2a, in respect to minerals, 
may be more than would be pertinent in respect to certain other 
reservations and exceptions, it will be essential that these 
"Directions for the purchase of individual tracts" be sufficiently 
explicit in all cases to enable the Washington offices of both 

the Division of Project Organization and the Division of Land 
Acquisition to know the procedure proposed for each project. 


oy a 


eS) 


3 Submission of Extra Copy of "Directions" 


Though a copy of the land acquisition plan is available in 
the files of the Division of Project Organization for refer- 
ence use by the Division of Land Acquisition, the latter 
Division is not supplied with a copy of the plan for perman— 
ent use. Conseauently, it is required that a third copy 

of these "Directions for the purchase of individual tracts" 
be submitted to the head of the Division of Project Organ- 
ization for transmittal to the Division of Land Acquisition. 
This applies both to any supplements submitted in accordance 
with the provisions of this Instruction and to the portion 
concerned of any land acquisition plans submitted in the 
future. 


Signed: 


On. tae 


Edw. G. Grest, Acting in Charge, 
Division of Project Organization. 
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UNITED STATZS DEPARTEMUT OF AGRICULTURE PS 
BUREAU OF crus L 2CONOMICS 2 
DIVISION OF PROJECT ORGANIZATION S 


BEERGENCY EMPLOYMONT OF REGIONAL AND PROJECT PERSONNEL 
IN PROJECT ORGANEZATION WORK 


PURPOSE: 

a The purpose of this Supplement is to outline end qualify the conditions 
under which emergency resional and project personnel may be employed 
for a period of 60 days on travel "Letter of Authorization" 

b The instructions contained herein supplement those conteined in para 


AUTHORITY TO EithactT EM 





co 


b 


grepns 5 and 5 of LU=PO 1. 





GENCY BLPLOYMENT : 





Resionel directors ere authorized to effect ChenEency employment of 

ae ae and project personnel for a period of £ 60 days on travel "Letter 
£ “ingthori zation" ee aa to instructions contained in LU=BA 1, 
ea Procedure", LU~BA 1 ~ Suoplement 4, and LU=BA 5, "Travel 

Procedure", suoject to the qualifications stated in the succeeding 

paragraph (2b). 


As a result of recent discussions with Messrs. F. J. Hughes, Business 
Manager, and Ho He Hew the instructions mentioned in the preceding 
paragraph are qualified as follows: 


I Competent persons may Pe seebes on "Letter of Authorization" for 
60 deys for positions elroady set forth on the project and regional 
planning work statements and corresponding organization cherts. 

II More than one person may be employed for a given position cnd job 
description where additional persons are needed over and above the 
number shown on the existing work statement and organization chart, 
provided that a proner proportion be maintained between the pro- 
fessional, clorical and stenographic groups. 

As an illustration, an existing work statoment and organization 
chart mizht cell for tvo junior agricultural economists, one clerk, 
and two stenogrephers. It is satisfactory to employ three more 
junior acricultural economists (a total of 5) provited another 
clerk and one or two more stecnographers are emplcysd. To employ a 
total of five junior agricultural economists without proportional 
clerical or stenogrephic help would not be advisable. 





When it is in the best interests of the Government to make an ex- 
ception to this seneral policy, authority to co so will be obtained 


LY 


VI 


from the head of tho Division of Project Organizatione £ request 
for such authority will be accompanied by adequate justification. 


Employees on "Letter of Authorization" for over ten deys should 

be secured fron the list of eligibles supplied to regicns1 directors 
by bir. He He Hart, in accordance yith provious instructions. fhe 
head of the Division of Project Organization will be advised if any 
additionel nominations are needed end either they will be provided 
promptly, or authority will be given to employ any evailable quali-~ 
fied persons for certain positions at specified heedquarters.s 


When it is necessary to issue a travel "Letter of Authorization" 
or when one already issued must be increased to authorize funds 
imeediately for emergency LA employment, 4 request vill be sub- 
mitted to the head of the Division of Project Orgenization for 
the amount required to permit the letter of authorization to be 
approved and issued in advance. 


The head of the Division of Project Organization will be advised 

at the close of the 15th and last dey of cach month of the names 

of the persons employed on "Levter of Authorization", the positions 
and salaries involved, the work unit on which employed (if a 
project employee), and the proposed neriod of employment for each 
individual. 


To summarize, in order to mcct an urgent ficld personnel shortage, 
this Division has been given certain leewey, es indicated above, 
to increase the nurber of persons in 4 given job classification, 
and to secure emergency personnel on LA employment. 


Ede 


Edvre Ge Grest, Acting in Charge, 
Division of Project Organization. 


Sisned: 
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Re Latcas, 2s 


C Lands which otherwise qualify for purchase, not forming a 
part of the operating unit of a given operator may be 
acquired for lease to that operator provided that the 
acquisition and lease of such lands will not be at the 
expense of some other operating unit not to be acquired and 
that crop land so acquired must be retired from cultivation. 


V All permanent structural improvements placed on land so 
acquired must be at the expense of the Federal Government. 
Operators may construct temporary improvements provided writ- 
ten permission for the construction of such improvements has 
been obtained from a duly authorized official of the Soil 
Conservation Service. 


VI Lands acquired will be made available to an individual oper- 
ator on the basis of a lease. The period of this lease will 
not exceed ten (10) years, but may be less, depending upon the 
circumstances of the individual case. Each lease shall incor- 
porate a stipulation to provide that the use of the Federally- 
owned lands under the lease is contingent upon the carrying 
out of an approved program of rehabilitation and conservation 
applicable not only to the Federal lands but to all lands 
forming a part of the operating unit of the lessee. The lease 
will provide that normal repairs and maintenance of structures 
and improvements on Federally-owned lands, covering ordinary 
wear and tear, shall be by and at the expense of the user. 
Ordinarily, the lease will be made subject to termination by 
the Government in the cvent of the failure of the lessee to 
carry out the program stipulated in the lease or in the event 
the Government determines that the lease is no longer in the 
public interest in the carrying out of the gencral program of 
rehabilitation and conservation contemplated by the lease. In 
either of these events, the lease can be terminated by the 
Government, or, in any event, by the lessee, by giving six (6) 
months written notice of termination; provided, however, that 
the lease shall not terminate during a grazing or cropping 
season. A form of lease, approved by the Solicitor, will be 
prepared and issued for the purpose of effecting the lease of 


lands so acquired. 
ra 
EE Lata 


C. F. Clayton, In Charge, 
Division of Project Organization, 
Land Utilization. 
Approved, April 7, 1959. 
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In an areca so designated 


A Land which otherwise qualifies for purchase may be 
acquired from an operator-vendor for his subsequent use as 
a part of his individual operating unit, provided 


(1) 


That the land acquired is now being cropped and is 
unsuitable for crop use, or has formerly been cropped 
and is potentially subject to conversion to crop use 
and 


That the land acquired is to be converted from pres- 
ent or potential crop uso to grazing or such other 
types of use, not involving the production of culti- 
vated crops, as will best promote the rehabilitation 
and conservation of the soil and the stabilization of 
the agriculture of the individual operating unit and 
of the area of which it is a part (The conversion of 
land from cultivated crops to less intensive types of 
use need not preclude, however, the temporary use of 
the land for the production of erosion-control and 
soil-restoration crops properly adapted to the reha- 
bilitation of the land) and 


That the land so acquired from an operator-vendor for 
subsequent use as a part of his individual operating 
unit must be in such poor physical condition as to 
make it impracticable for the operator-vendor to 
carry out the measures necessary for the restoration 
of the land, thus necessitating Federal acquisition 
as a part of a general protection and restoration 
program beneficial not only to the individual oper- 
ator but also to adjacent lands within the area. 


Grazing or forest lands (that is, lands not previously cropped 
and not being cropped, which are now held or used for grazing 
or timber production) are not to be acquired from an operator- 
vendor for his exclusive use as a part of his individual 
operating unit. 


B Depleted range or crop lands, which otherwise qualify for 
purchase, forming a part of an operating unit but not 
owned by the operator, may be acquired with a view to their 
lease to the operator involved, provided the lands are so 
depleted as to require Federal ownership for their rehabil- 
itation and control and subject also to the requirement 
that depleted crop lands so acquired are to be restored for 
production of non-cultivated crops. 
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LU-PO 1 (Revision 1) Supplement 1 
April Ll, 1939 


= 
Ba 
UNITED STATES DEPARTMENT OF AGRICULTURE = 
SOIL CONSERVATION SERVICE mee 

LAND UTILIZATION oS 

© 

(oe) 

jo 


DIVISION OF PROJECT ORGANIZATION 


SUPPLEMENT TO THE INSTRUCTION FOR PLANNING FOR LAND ACQUISITION 


PURPOSE: 


a 


2. 


5 ACQUISITION OF TRACTS FOR THE EXCLUSIVE USE OF INDIVIDUALS: 


a 


The purpose of this supplement is to modify the instructions con- 
tained in LU-PO 1 (Revision 1) relating to the criteria governing 
the selection of tracts for purchase insofar as such criteria 
exclude the purchase of tracts for the exclusive use of individual 
operators. (See section 2 d XI B, page 9, LU-PO 1 (Revision 1) 


GENERAL POLICY: 


It is the general policy of the Soil Conservation Service to 
acquire lands under Title III of the Bankhead-Jones Farm Tenant 
Act on a basis which will permit general public use, or the joint 
use of lands by a group of qualified operators, rather than to 
acquire lands for the exclusive use of individuals. For example, 
as a general policy lands should be acquired with a view to their 
use for the benefit of the general public as recreational areas, 
game refuges, etc., or their joint utilization by qualified oper- 
ators for summer or winter range, community pastures, community 
woodlots, etce 


The general policy stated in section 2 above may be modified 
permit the purchase of lands which otherwise qualify for ac 
tion under the Act with a view to the exclusive use of such jit 


or tracts by an individual operator under a lease subject t@zthe ce 


following conditions: 
Hy 


af In the case of projects already approved by the Soil Con 


the carrying out of a program of this type in a particular 
area must be prepared. The area in which the program is to 
take effect must be defined, the situation which justifies a 
departure from the general policy deseribed, and the approval 
of the Chief of the Soil Conservation Service or his author- 
ized representative must be obtained, designating the area 
involved'as "INDIVIDUAL LEASE AREA." For projects not yet 
approved, the justification will be incorporated into the 
project proposal. 
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EXHIBIT A (Sample) 


Summary of Lands Within 
Blank County Project (Part I) 
Indicating Total Acreage and Acreage 
and Percentage Proposed for Purchase 


Total Acreage Per Cent 
Proposed Column (3) 
Acreage ; 
Item P. For Purchase 12°08 
art 1 s 
Pacem Colum (2) 
eens LA, BAS 50) ee tect eae 2 Ren (SE MNM ere 
Total Area — 209,466 82,079 39% 
Present Use 
Crop Land 45,671 16,650 36% 
Grazing Land 162,795 65,729 40% 
Projected Use 
Crop Land jaw) Oza None BOOE 
Grazing Land 180,444 82,019 XXX 
Present Ownership 
Public Domain 1,155 None Nore 
Federal Land Bank 6,188 160 3% 
Indian Land SPs sir None None 
State School Land 12,840 None None 
Corporation AC61b o008 48% 
County 22,114 7,894 36% 
Rural Credit 23,069 Dera 51% 
Private Non-resident 53,181 415343 71% 


Private Resident 16,872 19,010 25% 
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The same general procedure will be applicable in planning for land 
acquisition for a segment of the project area as for the project as 

a whole. When it is desirable to initiate detailed planning in only 
one or more segments of the project, the maps and accompanying 
statements or correspondence will be clearly identified with the 
segment concerned by the identification "Part I", "Part II", etc. 

The key map will always show the entire project area but if a segment 
of the area is to be planned in detail prior to such planning for the 
talance of the area, the key map will show by light-green coloring 
the segment or segments being initiated first. If any preliminary 
acquisition map or ownership map submitted to Washington includes 
more tracts than those constituting the segment concerned, a red line 
will be drawn correctly around the segment so as to exclude the 
tracts not involved in the segment. 


The key map will be submitted only once, namely, with the "Land 
Acquisition Planning Report" for the first segment. Normally it will 
be necessary to submit preliminary acquisition and ownership maps for 
each new segment. However, if the preliminary acquisition and owner- 
ship maps submitted for the first segment (Part I) also showed 
(properly excluded) the second segment (Part II) and no question 
could arise as to the area covered by the second segment on the map 
originally submitted, it will be sufficient to refer to this fact in 
submitting the "Land Acquisition Planning Report" or copies of memo- 
randa clearing tracts for preliminary land acquisition activities 
including the approval of tracts for purchasc. A "Land Acquisition 
Planning Report" will be submitted for each segment, properly 
identified, but it will not be necessary to repeat duplicating infor- 
mation - reference to the report in which such information was iialbreshse, 
given being sufficient. 


Clearance for the acceptance of options will be given for a segment 
of a project areca in the manner outlined in Paragraph 5 a Ii. 2 
will be understood that clearance for the acceptance of options in 
one segment of a project does not automatically constitute such 
clearance for other scgments - it being required that a "Land Acqui- 
sition Planning Report" be submitted for any one segment before 
clearance for the acceptance of options therein will be givene 





C. F. Clayton, In Charge, 
Division of Project Organization. 


Attachments. 
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as expressed in his "Memorendum for Chiefs of Bureaus and 
Offices", dated October 6, 1938, every effort should be made 
to acquaint fully all people in the community in which the 
project is located with the character and objectives of the 
program, to obtain their support of the program, and particu-~ 
larly to enlist their cooperation in the planning of it. 


The statements required in Paragraphs 5 c IV to 5 ¢ VII, 
inclusive, will be submitted to the Division Leader, separately 
from the maps required in Paragraphs 5 o II amd 5 ¢ Ill, in 
press binders labeled as follows: 


Land Acquisition Planning Report 
(Official Name of Project) 
Part 


Project Symbol 
Prepared 


“(Date 


The regional director's letter of transmittal will indicate 
the number cf options which have been secured at the time the 
report is submitted and the total acreage and total option 
price of such options. The regional director will also indi- 
cate that he considers sufficient options have been obtained 
to assure the success of the project. This lctter will be 
countorsigned in the lower left-hand corner by an authorized 
representative of this Division, indicating that he concurs in 
the regional director's recomnendetion that approval be given 
for clearing tracts for the acceptance of options. 


6 PLANNING FOR LAND ACQUISITION BY SEGMENTS OF THE PROJECT AREA 


a 


In many instances, it will be desirable, from the standpoint of 
expediting the project program, to concentrate the planning for land 
acquisition activities in a certain scpment or scgments of the 
project area during the carly stages of the project program. Scg- 


ments selected for this purpose will be capable of treatment as one 


or more units invclving adjustments consistent with the objectives 
of the project. In the detailed planning of a segment of the 
project, it is evident that some gencral planning for the entire 


area should be done in order that the plans formulated for one or 
more segments may be coordinated later with the entire project 


programe 
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Tabulation of pertinent facts about the tracts proposed for 
purchase 


There will be included in the plan as Appendix B a tabulation 
of pertinent data and information about each tract proposed 

for purchase in the project area or in that portion of it to be 
included in the current fiscal program. A sample tabulation is 
included in this instruction as Exhibit B. This sample tabula- 
tion is not intended to be all-inclusive of the information and 
data which may be pertinent in respect to the tracts on a 
particular project but rather to be suggestive of what is con- 
sidered to represent the minimum amount of information that 
should be shown in the table. In many instances it will be 
desirable to further classify the acreage of the tracts as to 
present land use, for instance, crop land in some projects 
should be broken down in the tabulation to show cultivated 
crops as distinguished from abandoned crop land, or pasture 
should often be shown as open pasture and woodland pasture, 
etc. On some projects or in reference to certain tractus on 
mMOst projects, it will be desirable to subdivide the estimated 
or appraised value of improvements, for example, on some 
grazing projects it may be pertanent to show the value of 
buildings separately from water improvements. It will be noted 
that the township and range is indicated in the sample tabula- 
tion. In unsectionalized areas the block reference number 
mentioned in Paragraph 5 c III Dwill be used in the tabulation 
in the same manner. 





Local participation and support 


This statement will outline the extent to which public agen- 
cles, individuals, or groups in the vicinity of the project 
(including state or county agencies and officials) have partici- 
pated in the planning of the project and the character of such 
participation. It will also indicate the attitude, cither 
favorable or otherwise, of agencies, individuals or groups of 
individuals toward the project, including a detailed discussion 
of any movements which may be under way te curb activities on 
all or parts of the project, with particular reference to the 
attitude toward the project of vendors, farmers who are to 
remain in the area and whose land is not to be purchased, and 
local groups directly affected by the purchase program, as for 
instance, families living in a bonded school or road district. 
Refcrence will be made to any documents on file which support 
the statements made in this respect. 


In keeping with the Secretary's statements of policy in refer- 
ence to the importance of local participation in the planning 
and administration of programs of an agricultural character, 
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vi Gy TLE IL Two copies of the ownership map will be transmitted to the 
Washington office of this Division in a roll, not folded. 
One of these copies will be transmitted to the Division of 
Land Acquisition as soon as the "Land Acquisition Planning 
Report" has been submitted to the Division Leader and 
clearance has been given for the acceptance of options. 
(See Paragraph 5 a II.) 


IV Character and extent of the planning work 


This statement will be brief but will indicate the various 
kinds and extent of surveys or other studies made of the 
project area in planning the proposed pattern of purchase, the 
manner in which the surveys were conducted, the reliability of 
the information and various data collected, and the methods 
used in analyzing such information and data and in developing 
the pattern of purchase. 


Vv The proposed pattern of purchase 


A This statement will descriptively supplement the ownership 
map in presenting a clear picture of the proposed pattern of 
purchase in its relationship to the general program of the 
project as outlined in the Secretary's memorandum approving 
the project, correlating the pattern of purchase with any 
means other than purchase which it is proposed to use in 
accomplishing the desirable adjustments in land use. There 
will be included as Appendix A a summary of the present and 
projected land uses and of the present ownership within the 
project area, indicating the acreage of public domain lands 
and of lands owned by the state, the county, quasi-public 
agencies, private corporations and private individuals, 
subdivided to show the acreage and percentage of each that 
is proposed for purchase. (See Exhibit A.) 


B If attempts have failed to secure satisfactory cooperation 
from the state or county in bringing under organized control 
by means other than purchase, lends in the project area that 
are owncd by the state or county and if it is considered 
essential to the success of the project that such control be 
secured over these lands, there will be included a statement, 
(1) describing the steps which have been taken to secure the 
cooperation of the state or county officials through means 
other than purchase, (2) stating the reasons for failure to 
secure the desired cooperation, and (3) justifying the 
purchase of the lands concerned by showing precisely how 
failure to acquire them will jeopardize the program. 
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All public roads and highways will be accurately located 
and identified as to control and type, as follows: U, S. 
Highway No. 4 (paved); State Highway No. 12 (gravel); - 
County Road No. 17 (dirt). Where public roads and highways 
intersect project boundaries, the distance to the nearest 
town or community center will be indicated, as follows: 

"To Middlebury, Mississippi, 6 miles." 


All schools, churches, cemeteries and other public or semi- 
public improvements will be indicated. The boundaries and 
approximate acreage of all school lots, church lots and 
cemeteries will be shown. 


All lakes, rivers, streams, bridges, dams, etc., will be 
accurately locatede 


All private rights-of-way; railroad rights-of-way; power 
lines; telephone and telegraph lines; gas, oil and water 
pipe lines, etc., will be accurately located, in order that 
it may be determined which individual tracts are affected. 


All importent and well known landmarks, such as natural 
bridges, pivot rocks, battle grounds, historical monuments, 
and other points of recognized interest or scenic value will 
be accurately located. 


Any other physical features which may affect the project 
program or the value or importance of particular tracts will 
be inserted on the ownership map. 


Those tracts on which clearance has been given for the 
gathering of tract ownership data and appraising will be 
indicated on the ownership map by yellow 45-degree diagonal 
lines drawn from the southwest to the northeast (assuming 
north is at the top of the map), tracts cleared for 
optioning will be shown by yellow 45-degrce diagonal lines 
drawn from the northwest to the southeast, and tracts 
already optioned will be shown in solid yellow.e <Any owner- 
ship map submitted for a project subsequent to clearance 
for the acceptance of options (see Paragraphs 5 a II and 

5 b) will indicate those tracts on which options have been 
accepted by a green cross, drawn over the solid yellow, one 
line of which will oxtend from the northwest to the south- 
east and the other from the southwest to the northeast, and 
those tracts, purchase of which has been consummated, will 
be shown in solid green. 
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PLANNING FOR LAND ACQUISITION 
Po a Sa 
CO LIB Ss 
PURPOSE f VIER: 
aiicokatparres| OTR tn i Cae 1 . 
7, TAY 9 
a4 This instruction is issued to serve aavg guide.in planing for land 
acquisition under Title III of the Bankhead-Jones ‘Farm enant Act and 
to outline the procedure which will be folfewed in clegring tracts 
for purchase to the Division of Land Acquisitton. 
b Instruction LU-PO-1 and all supplements thereto are completely super- 
seded by this revision. 
c This instruction covers only one phase of project planning, namely, 


LU-PO 1 (Revision 1) 
November 26, 1938 


UNITED STATES DEPARTMENT OF AGRICULTURE = 
SOIL CONSERVATION SERVICE = 
LAND UTILIZATION a 


DIVISION OF PROJECT ORGANIZATION > 







land acquisition. Instructions for the planning of land development, 
management and administration, and institutional adjustments will be 
issued separately. 


6a aS a LE Te er SE 


Land acquisition will be planned to conform to the provisions of the 
Bankhead-Jones Farm Tenant Act, departmental policies, the memoran- 
dum signed by the Secretary approving 4 project, and other general 
criteria indicated below. The procedures for planning in accordance 
with these criteria are specified in Sections 3, 4, 5 and 6. 


Conformity to Provisions of the Bankhead-Jones Farm Tenant Act 


il The Bankhead-Jones Farm Tenant Act authorizes and directs the 
Secretary of Agriculture "to develop a program of land conser- 
vation and land utilization, including the retirement of lands 
which are submarginal or not primarily Suitable for cultiva- 
tLOM, ait order thereby to correct maladjustments in land use, 
and thus assist in controlling soil erosion, reforestation, 
preserving natural resources, mitigating floods, preventing 
impairment of dams and reservoirs, conserving surface and sub- 
surface moisture, protecting the watersheds of navigable 
streams, and protecting the public lands, health, safety, and 
welfare." 
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IV 


Among the powers of the Secretary under the program is that of 
acquiring “by purchase, gift, or device, or by transfer from 
any agency of the United States, or from any State, Territory, 
or political subdivision, submarginal land and_ land not prima- 
rily suitable for cultivation, and interests in and options on 
Such land. Such property may be acquired subject to any 
resorvations, outstanding estates, interests, easements, or 
other oncumbrances which the Secretary determines will not 
interfere with the utilization of such property for the pur- 
poses of this title." 


Conformity to the provisions of the Act requires that purchases 
be limited to (1) submarginal land to be retired or to (2) 
lands not primarily suitable for cultivation. The purpose in 
acquiring land is to correct maladjustments in land use. The 
storm “retirement of submarginal land" implies shifting lend 
from its present use to a use for which it is physically and 
economically better suited. 


It is recognized, however, that in connection with the purchase 
of “lands which are submarginal or not primarily suitable for 
cultivation", some tracts, primarily of this character, may be 
acquired, although they embrace small areas of land well 
adapted to cropping use. Moreover, it will occasionally be 
necessary to purchase a small number of "vey" tracts which, 
when considered individually and without reference to the other 
land in the locality, may not appear to be submarginal or 
unsuitable for cultivation, but which are in fact an integral 
part of a larger area that is clearly submarginal or not prima- 
rily suitable for cultivation and which must be purchased in 
connection with the acquisition, development, use, management 
and administration of this larger arede 


he purchase of such key tracts must be kept to a minimum and 
approval of a tract for purchase which qualifies only as 4 key 
tract will be supported by a written statement which fully 
justifies the purchase of the tract, 

(See also Paragraph ¢ a xt.) 


b Conformity to Departmental Policies 


I 


Statement of departmental policies 


The following excerpts from the Secretary's Memorandum for 
Chiefs of Bureaus and Offices, dated September 25, 1957, sre 
particularly pertinent jn connection with the criteria for the 
selection of tracts. (Copies of the Secretary's memorandum 
just mentioned have been distributed and all field employees 
should now be familiar with it. However, if additional copies 
are desired they will be furnished upon roqueste) 
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A "The program » « + will be directed primarily toward 
changing, by means of public purchase, existing patterns of 
land occupancy and consequent agricultural use which cause, 
or are likely to cause, rural poverty, waste of public 
funds, unduly expensive or inefficient local government, or 
waste or misuse of the land resources." 


"Modification of existing patterns of use and occupancy, 
which are inimical to the public welfare and to the welfare 
of the people now occupying the land, is the most important 
consideration in the selection of land to be purchased under 
Title Ti." 


B “While the land acquired will generally be land which is 
employed in agriculture and occupied at the time of purchase, 
occasionally some intervening or adjacent unoccupied land, 
or land not then being used for agriculture, may be pur- 
chased, to facilitate efficient operation and conservation 
of the area as a whole." 


C "The changes in land occupancy and use will conform to a 
plan of land use adjustment for a given area « « « Land 
will not be purchased haphazardly « « + Bach purchase 
project will be selected so as to permit the efficient use 
and administration of the land purchased, contribute to an 
improvement in the economy of the entire area, and prevent 
the waste or misuse of the land." 


General application of Secretary's statement to selection of 
project areas and of lands to be acquired 


It follows from the Secretary's statement of policies from 
which Paragraphs A, B, and © immediately above are quoted that: 


A Lands selected for purchase should, as a rule, be employed 
in agriculture and occupied at the time of purchase. The 
purchase of intervening or adjoining tracts, not falling 

within these categories, must be held to a minimum and it 

must be shown that the purchase of such tracts will defi- 
nitely facilitate the efficient operation and conservation 


of the area as a whole. 











B Lands are not to be acquired simply because they are 
“submarginal” for agricultural use or "not primarily suit- 
able for cultivation." For example, forest, cut-over, 
swamp, and other lands of a similar type are generally not 
within the scope of the purchase programe 
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Fi C Lands selected for purchase must be within the boundaries of 
an approved project and it must be definitely shown that the 
purchase of these lands will "contribute to an improvement 
in the economy of the entire area, and prevent the waste or 
misuse of the land." 


Memorandum Signed by the Secretary Approving a Project 


i The memorandum signed by the Secretary, approving 4 project, 
will officially define the authorized objectives, scope, and 
types of adjustment of the project involved. Project proposals 
are to be regarded merely as a basis for an administrative 
determination that the proposed project conforms in general to 
the legal requirements of the controlling legislation and to 
the administrative policies established thereunder. Statements 
made or actions proposed in the project proposal at variance 
with the momorandum approved by the Secretary are not to be 
regarded as approved. It is of paramount importance that 
regional and project officials conform strictly to the Secre- 
tary's momorandum in carrying out the work undertaken on the 
project approved. 





Lane Copics of the Secretary's memorandum approving a project will 
bo forwarded to the regional and project offices immediately 
following such approval. If a project managor has not been 
appointed an extra copy of the memorandum will be sent to the 
regional director who will be responsible for transmitting it 
to the project manager as scon as he is appointed. 


General Criteria 








I Purchase of land now in public ownership 
It will be the gencral policy not to purchase county-owned land 
or other land already in public ownershipe Consideration will 
be given to the purchase of such lands only when it eppears 
absolutely necessary in order to carry out a practical program 
for the project. 

He Acquisition of land by condemnation 


It will be the general policy not to acquire land through the 
exercise of the right of emincnt domain except where such a 
procedure may appear desirable to clear title to lands already 
under accepted option. Consideration will be given to the 
acquisition of land from owners who are unwilling to sell only 
in those cases where the tracts are of exceptional importance 


to the project. 
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Effcecting adjustments in land use by means other than land 
purchase 


The acquisition of land will be considered only as an instru- 
ment implomenting the cffccting of proper adjustments in land 
use and control. Every method of effecting adjustments within 
a2 reasonable time by means other than land purchase will be 
explored and utilized wherever practicable. In planning for 
land acquisition full consideration will be given to the pos~- 
sibility of using other moans of control to effect the desircd 
adjustments in land usc, thereby keeping the expenditures for 
land to a minimum. 


Purchase of land subject to exceptions (intorests outstanding 
in third partios) 


As a general policy the Government should seck to obtain feo 
simple titlc to all lands acquired. The acquisition of inter- 
ests outstanding in third partics may, however, frequently 
involve expenditures of time or money which arc unwarranted in 
viow of the nature of the interests involved. Such interests 
will be acquired in all cases where the time or cost involved 
js nominal. In those cases where the cost or time involved 
appoars to be excessive and the nature of tho outstanding 
interests is clearly such as not to affect adversely the 
Government's program, the land may be acquired subject to such 
outstanding interests. A deduction, representing the actual 
value plus potential damages for oxercise of rights, will be 
made for all subsurface exceptionse In cases where the sub- 
surface exceptions are considered of no value at present, a 
deduction will bo made for potential damages for the oxercise 
of such rights. (Sce instructions issued by the Division of 
Land Acquisition. ) 


Purchase of land subject to reservations 
A Life leascs 


Lifc leases will be granted only when (1) the program of 
adjustment requires that the tract bo acquired (rather than 
romain in private ownership) even though subject to a life 
lease, (2) the removal of the occupant (or occupants) is 
impracticable or contrary to the public interest, (3) the 
continucd occupancy of tho tract will not create or perpetu- 
ate a relicf problem which the Federal Government is morally 
or in fact obligated to handle, and (4) the continued 
occupancy of the tract will not intorfero with the future 
use and administration of the project. No family will be 
granted a life lease in which either spouse is less than 60 
years of age. A life lease will cover not more than 15 acres. 
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Vv B Reservation of subsurface rights 


It will be the general policy to acquire land without 
reservation of subsurface rights in all instances where the 
minerals have no recognized market value. In cases where 
the vendors insist on reserving the rights to oil, gas, or 
other minerals, a deduction will be made from the appraised 
value of the tract as provided in instructions issued by the 
Division of Land Acquisition. Subsurface rights with a 
value appreciably in excess of $1 per acre will not be 
acquired generally unless failure to acquire such rights 
will prevent realization of the general objectives of the 
project. Ordinarily subsurface right reservations will be 
granted for a period not to exceed 25 years, although 
roservations up to 50 years may be granted when it can be 
shown thet circumstances justify such procedure. Reserva- 
tions of subsurface rights in perpetuity will be granted 

only in exceptional instances. (See especially Paragraph Ce Le 


Reservation of timbor 


C2 


As a goneral policy, timber will be acquired with the land 
unless it is mature, has a large total valuc per acre, and 
arrangements can be made for harvesting the crop within one 
year from the date purchase of the land is consummated, in 
conformity with standard forestry prectices without seri- 
ously interfering with the objectives of the projecte 


D Reservation of improvements 


It will be the goneral policy to permit the reservation of 
improvements by the vendor provided such improvements are to 
bo removed within « specified timo and are not needed in 
connection with the devclopment of the project. Exceptions 
to this general policy will be those instances in which the 
improvements, if reserved, would be subject to use in a 
manner detrimental to the goneral land conservation and land 
utilization program. The value of improvements which are 
roscrved will be determined in accordance with instructions 
issued by the Division of Land Acquisition. 


EB Reservation of right to occupy and cro 
8 Dy 


Sce policy and procedure set forth in Instruction LU-PO 6. 
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Purchase of homestead relinquishments 


It will be the general policy not to purchase homestead relin- 
quishments. Consideration will be given to such purchases only 
in very exceptional cases when it can be shown that the require- 
ments of the Homestead Act and/or the homesteader's farming 
practices involve a use of the land for purposes for which the 
land is definitely unsuited and that such continued use for the 
period necessary for the homesteader to prove up his claim will 
definitely jeopardize the Government's programe 


To substantiate the foregoing there must be a prima facie show- 
ing that the entryman has to date complied with all requirements 
for the establishment of his claim and that it is the entry- 
man's bona fide intention, and that he has the capacity, to 
complete and prove up his entry. 


Purchase of land for the purpose of growing cultivated crops 


The purchase of a tract now utilized primarily for the growing 
of a cultivated crop, which involves a too intensive use of the 
land, with a view to shifting the use of the tract for the 
growing of a cultivated crop involving a less intensive use of 
the land, is not authorized under Title II1 of the Bankhead- 
Jones Farm Tonant Act. Tho purchase of such tracts might be 
theoretically justified on the ground that the land is submar- 
ginal in the more intensive type of use and, therefore, may be 
purchased properly in order to convert it to a supermarginal 
status in the less intensive use, but this interpretation is not 
permissible for the reason thet the purcnaase of crop land under 
the present legislation involves etirement of-the land acquired 
from cultivation. a oy eee 


The purchase of tracts at present utilized for the growing of 
cultivated crops, which are submarginal for that use, for the 
purpose of converting them to usos which do not involve the 
growing of cultivated crops is, of course, authorized. 


Purchase of tracts abandoned for the growing of cultivoted 
crops 


Tracts formerly used for the growing of cultivated crops, which 
are unsuited and now abendoned far that purpose, but which are 
potentially subject to future use for crop production, will 
qualify for purchas®, provided they fit into the general pattern 
of adjustment for the aroa and their acquisition provides the 


most economical and effective method of controle 
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Purchase of tracts now in grazing or pasture use 


In many areas, particularly in the Great Plains, there are 
extensive acreages of grazing land which, although primarily 
adapted to that use, are being rapidly depleted through the 
combined effects of drouth, overgrazing and unsound range 
management . 


Tracts at present used for grazing or pasturage and adapted to 
that use will qualify for purchase under the present program 
only when it is shown (1) that the acquisition of the particu- 
lar tract is essential to the organized control of a larger 
area already in public ownership or subject to organized 
control through a local cooperative grazing association or 
similar agency, or (2) that the acquisition of the particular 
tract is essential to the establishment of a "community 
pasture" forming an integral and essential clement of the 
economic pattern of the area as a whole, or (3) that the land 
in this use forms a part of an operating unit which will 
qualify for purchase under the principles outlined in 
Paragraph 2d XI. 


The purchase of tracts now used for grazing or pasturage merely 
for the purpose of blocking up large areas in order to bring 
these areas under organized control for grazing purposes will 
not be included in the present purchase program. 


Purchase of tracts of "wasteland" or land unsuitable for any 
agricultural use 


Land of this typo will be acquired only (1) when its purchase 

is incidental to the acquisition of land which otherwise 
qualifies for purchase, or (2) in connection with the acquisi- 
tion of "key tracts" in accordance with the principles 
enumerated in Paragraph 2 d XII, or (3) when its purchase is 
necessary to protect adjacent land from such hazards as blowing. 


Purchase of operating units 
A Goneral 


The stipulation that lands to be acquired should normally be 
occupied implics that tho program is pointed to the purchase 
of operating units comprising land which is primarily sub- 
marginal or unsuitable for cultivation. Such units will 
qualify for purchase when it is shown (1) that the unit is 
so small as to require the practice of a type of farming 
which involves scrious misuse of the land with consequent 
erosion and depletion of the soil, or (2) tha the unit 
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A consists primarily of abandoned crop land unsuited to culti- 


vation, or (3) that the unit consists primarily of land not 
previously cultivated and normally unadapted to the produc- 
tion of cultivated crops but open potentially to crop use in 
periods of abnormally favorable price and climatic conditions. 


B Purchase of parts of operating units 


In general, parts of operating units, particularly those in 
one ownership, should not be acquired. Such purchases must 
be specifically justified by a showing that the land to be 
acquired qualifies for purchase and (1) is a “key” tract; 

or (2) does not merely substitute for a unit in private own- 
ership, a unit principally (except, ee g-, for ranch head- 
quarters and crop land) in Government ownership, or (3) does 
not convert an economic unit into a non-economic unit. 


“hen it is proposed to purchase a portion of an operating 
unit, there must be a definite showing that the remaining 
portion of the unit is adequate for efficient operation. In 
no case may that portion of an operating unit which is 
acquired be reserved for, leased to, or otherwise made avail- 
able for the exclusive use of the owner or operator of the 
unit of which it was originally a part. Specifically, the 
purchase of land under the present program must avoid bring- 
ing into Government ownership the lands adjacent to a ranch 
headquarters, loaving the lattcr in private ownership but 
making the rancher's operation depend upon the exclusive use 
of the land acquired. 


Purchase of "key" tracts 


The purchase of key tracts, the acquisition of which is 
essential to the effective development, usc, administration 
and manaogement of other public and private londs, will be 
limited substantially to the following categorivs: (1) To 
prevent undesirablo devolopments and use of land adjacent to 
project facilitics developed or being developed, (2) to obtain 
sites for construction or development of facilitics essential 
for the proper management and use of project lands when no 
other sites which would qualify for purchase otherwise are 
available and suitable for the purposes; or (3) to ebbainy in 
cases where casomonts are not feasible, sites necessary to 
give access to lands in public ownership or under organized 
control. 
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ESTABLISHMENT OF FIELD PROCEDURES, STANDARDS AND CRITERIA IN PLANNING 
FOR 2 LAND “ACQUISITION 


a 

















It will be the responsibility of the regional office to establish 
field procedures, standards, and criteria for the planning of land 
acquisition for projects in that region, including determinations as 
to types and detail of surveys to be made, methods and sources for 
the collection and assembly of information and data, and the estab- 
lishment of detailed criteria for the selection of tracts to be 
purchased for individual projects. ee cases where the Department 
or the Soil Conservation Service has standardized certain types of 
surveys as, for instance, the Western is Survey, the standardized 
survey Procoduaas will, of course, be followed. ) Such field plan- 
ning procedures, standards and criteria will be (1) so designed as 
to supply the minimum information and data necessary in order to plan 
a project in accordance with the objectives stated in the memorandum 
hg by the Secretary approving the project (2) in compliance with 
the instructions contained Haver and (3) subject to review and 
modification by the Leader of the Division of Projoct Organization or 
his authorized representative. It is expected that ficld proccdures, 
standards and criteria will be available for examination at all times 
in the project and regional officese 


The kind and amount of data to be collected and analyzed will vary 
with the project under consideration. For example, in plamning a 
grazing project, it will usually be necessary to assemble detailed 
information with refercnee te soils, cover, carrying capacity, water 
resources and operating units. In contrast to this would be a water 
conservation project. In planning tho acquisition of land for such 

a project, little would bo required exespt an ownership map upon 
which has been superimposed a topographic map showing the location of 
the proposod lake and appurtenant facilities, with an indication that 
sufficient land is planned for acquisition to protcet properly such 
developments as may be proposed. Likewise, in an isolated settler 
project, planing would be confined largely to an an lysis of a 
project area from the standpoint of the location of roads and schools 


in relation to the isolated families living in the arca. 


Since, as stated in the BER ONAN YS memorandum of September 25, 1937 
(sce Paragraph 2 b I A), "modification of existing patterns of use 

and occupancy, which are inimical to the poble welfare and to the 
welfaro of rant people now occupying tho lend, is the most important 
consideration in the selection of land to be purchased under Title III, 
it is required, irrespective of the type or charactor of the project, 





that data and q information ¥ with rofo fore sice to the presont 1 use and occu- 


pancy_ “y_be je collvetcd ‘before & “eraes me Cleared for optioning. A map 
record of such deta and. informotion “will be & pt in the project of: office. 
In cascs where the project ; program will ‘offoct ‘adjustments in the use 
and occupancy of the privately-owned lands not to be purchased, it ies 
be dosirable, but not required, to have included in the map record dat 


and information as to the use and occupancy of such privatcly-owned la 
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d Consideration will be given in the assembling of information for the 
planning for land acquisition to the need for information of similar 
types in comection with the planning of other phases of the project - 
development, management and administration, and institutional adjust- 
ments. For example, information as to weter resources, type and 
character of cover, number of children of school age, and distance to 
schools may be needed in connection with the planning of the other 
phases of the project and can be most economically obtained simulta- 
neously with the obtaining of information necessary in the planning 
for land acquisition. Likewise, it may be desirable on certain 
projects to expand the scope of the data obtained for each operating 
unit, to provide a basis for determining later, in connection with 
the planning for future use and administration of the Projecus, vie 
ability of farmers, who are to remain in the arca, to use additional 
pasture or woodland in connection with their oporating units. Data 
essential to the planning of other phases of the project, but which 
are not needcd in connection with the planning for land acquisition 
and which can be assembled as readily later, will not be gathered 
until they are necdcéde 


CLEARANCE FOR PRELIMINARY ACQUISITION ACTIVITISS 











Plaming for land acquisition on a project will be initiated as soon as 
the project has been approved by the Secretary and the regional director 
has beon advised of the amount of funds which have beon budgeted, tenta- 
tively at least, for land acquisition for the particular project. 
(Planning will be initiated prior thereto only in case specific authori- 
zation for such work has been obtained from Washington.) The more 
specific phases of this planning may be confined to a certain segment of 
the project area during the carly stages of the program (sec Section 6) 
although the general aspects of the planning should be conducted with 
the entire projoct always under considcratioi. 


a Selection of Tracts for the Assembly of Tract Ownership Data and 


Appraising 





I As soon as planning on the project has progrussod to the point 
where sufficiont information end data are evaileble for the 
purpose, there will be prepared tentative criteria for the 
sclection of tracts to be purchased. The tentative criteria 
will be established by tho regional official in charge of 
Project Organization and approved by the regional director. 
Such critcria will be in accordance with those outlined in 
Section 2 but will be adapted within thos. general criteria to 
the particular project concerned, giving proper considoration 
to any problems peculiar to the project. Since the criteria 
will be prepnred for each project, these criteria should be 
specific enough so that project cmployocs will mow definitely 
the types of tracts which cre to be selected for purchase on a 
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particular project. For the reasons just mentioned and for 
purposes of reference (see Paragraph 4 b VI and 5 c VI) it will 
be essential that these criteria be worked out in considerable 
detail and broken down into rather fine and distinct classifi- 
cations of the various types of tracts to be purchased. 


The tracts to be cleared for preliminary land acquisition work 
will then be selected in accordance with these tentative 
criteria and designated on a preliminary acquisition mape 
Ordinarily this map will cover only that portion of the project 
upon which acquisition will be conducted during the fiscal 
period then current. Upon this map will be shown the tracts 
which are to be cleared to the Division of Land Acquisition for 
the assembly of tract ownership data and appraising. No defi- 
nite specifications are prescribed for this map. Any available 
base map of appropriate size and scale may be used. Roads, 
schools, churches, streams, land subdivisions, and prominent 
landmarks should be shown as far as practicable. An effort 
should be made to locate the tracts and their boundaries with 
sufficient accuracy to make a good preliminary presentation of 
the proposed purchase pattern. On each of the tracts thus pre- 
liminarily designated for purchase should be placed an identi- 
fying numbor (sec instructions issucd by the Division of Land 








Acquis sition), together with the name of the owner and the 
acreage, when this latter information is available. 





Upon the completion of this map, an appropriate transmittal 
memorandum will be prepared by the regional official in charge 
of Project Organization, addressed to the Leader of the 
Division of Land Acquisition, giving clearance for the assembly 
of tract ownership data and the initiation of appraising on the 
tracts selected. The memorandum should indicate the total 
acreage of the tracts designated on the map and the acreage 
which will probably be purchased with the funds currently 
budgeted for the project. In the event the acreage indicated 
on the map is appreciably in excess of the amount of land which 
can be purchascd with the funds currently budgeted, there will 

e an indication as to the area or tracts to which considera- 
tion for purchaso should be given with the funds currently 
available. An appropriate space will bo provided at the bottom 
of the last page of such memorandum for the approving signature 
of the regional director and for the signature of an authorized 
representative of this Division giving his concurrence to the 
proposed action. One copy of this memorandum and one copy of 
the map will be supplicd to the regional official in charge of 
Land Acquisition and one copy of each to the Leader of the 
Division of Project Organization. 
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Plamming for land acquisition will continue simultanecusly with 
the assembly of tract ownership data and appraising and it is 
assumed that such planning will be materially ougmented by the 
information and data ccllectcd and the experience gained by 
such land acquisition activities. As soon as the planning has 
progressed sufficiently (1) to establish the validity and 
soundness of the tentative criteria formulated in accordance 
with the instructions contained in Paragraph 4 a, or to make 
possible such modifications in the criteria originally estab- 
lished as will result in the sclection of tracts for opticning 
on = sound basis, and (2) to enable the preparation of the 
"Procedure To Be Followed in Reference to Reservations and 
Exceptions" mentioned in Paragraph 4 b III, and approval 
thereof has been secured from the Leader of the Division of 
Project Organization, clearance may be given to the Division of 
Land Acquisition to procecd with the optioning of land. 


The verification of the soundness of the criteria tentatively 
established in accordance with the instructions contained in 
Paragraph 4 a, or such modification cf them as seems necessary, 
will be made by the regional official in charge of Project 
Orgenizaticn, approved by the regional director and Tar icopy 
thereof sont to the Division Leader with the copy of the memo- 


+ 


randum mentioned in Paragraph 4 b VI. 


"Procedure To Be Followed in Reference to Reservations and 
Exceptions" 


‘A This statement will be prepared by the regional official in 
charge of Project Organization for the guidance of the 
Division of Lend Acquisition in carrying out the acquisition 
program in this respect in such a manner as to comply with 
tho principles and practices which this Division considers 
essential to assure the success cf the project program and 
the accomplishment of the objectives thercof. This state- 
ment will be reccommended for appreval by the regional 
director. The original and twe ccpies will be submitted to 
the Leader of the Division of Project Organization for 
approval and clearance for optioning will be given only 
after such approval has been cbtainced. Upon approval, the 
original and one copy will be transmitted in Washington to 
the Leader of the Division of land Acquisition. 







Sh ere BEALL eat a 
ghd for: hy valida toi Mees 4 an ‘palp ve pe, ey 
oe ZAG ReaD Fea ae RER pet’ dou) adie ap let Seine decree is ¢! a aes 
‘> ae MHD Rrra Ey tet dpet od Le chee ROO VEO Be 
ae RE logs firms iste AMO Pos ily Bi! Qoctboy Rie geet ban anh wink 
J Bark genkts.) Se OE Re sar Gr, penkoilaan (vind Redinyies Gait dhe 
i Vibes eee ‘hess Ri pve Me Eivadtid in PEL ute bangin Beaatagey: 

j PN phi ‘At FALE Eee)! a Ba ae * te ty @ ORL penn 
vy june PP rth ci . BD a eae Pee et an ridge) Gy? 





ma iy * 
. iy, ; oa Mas ¥ et wR R es hi pe ia i oe 4b Peal ar vy A toile ia) ; 
ann he Ga - ahs UD eee hy ah ee tee wad ch A ee Ge a he 
ees | rae mete: t a, Shida ie - 7 if, eb 7 13) = Toga al mee 4 Wah ya is S 4 
Oi he tities a ai ws Pet 


phi huh Tee @ i 1 Ot ¢hudeniet" 
5 ¢ rh ig +) Me a ty, - es i tf To | Pr 

BG eS ari ah ey: | MEE ge ea, 25 MT evan iM 1 fh Pao Perea) “arts Dey ee 
ES, 1 ile "tp 7 7 ry al ; 

A elle ae ae ae i i, ee ae cee, 
Jan) ie WeER POE Bey PAO EO Fe cee g Ar Ree Batih 4 


* \ vb ‘ n : ¢ ; : P ‘ . _ 
7 Oe ke CR er et Cae ee a POE he PRET ERVPS, Rop es! 


Tov 





Paake 1 aay ta he : a - 

F ef wEtacn Pei yl uy Ei One Te BOTT Pee oT 
7 } | 7 Prd Sir fad Sara |. 4! haus oe apy : i T Vag hee. cies ele Det iid if 2 
Ph SMR: care hay Te Mee asPen Ww débe’ aa eo 8 

t P swt ig rb : i . , ¥ Z 
dea a os et Roliiek tis. a? e cz C7 bat wd r 


% 


- a 


ore 1. “7 i) A Fi aes | re ‘a4 Tod 


; yt WD AN DOWee eel dae Riis 
iy eee AIP Rte call rl te Spotior sy AC Fo MD de od $n: @ 0a4e, o 


i he eit a ek i ae barre Litre ee tes 

ery a 
i! p } > . o 5 

,. fat yn or a9, +a ke as Phe « y cay. | Lo a aff * mats n~yy™ ij 
7 ' ‘ i] 

> an fe A Sia ta jena’ 


an | f 
i ee ak devils > Leer. hs Gf alder Wt: 2 bs Shean hoe t ap 
Mn 4 ' re 


eas nary ne ud * vt Si 6 oi a A Pe ie se erage DAs dey eile : 
ee OL SY.) Ga Oy as oe Rese Cen Be. iets Pe ey te 


~ 


ey ie RS Bes Saas. 3 84, Quad A a 2 gay<eny athe AE omens tie? 
i Sh seen iePan os’ fi: wie eae Sth Se ome Phaa = oe) bag , : 
ae ‘kev ok a tg ‘fai Dig f “7 .) 14 tba (get "One Dy: “Leiter: AMG 
_ a wate RNS oe hots? row tag ha gee a fe mee Label hits 
a ir bye. PSE Ped, Wi ey Cee ut) undire: 4 gel ae deri 
: Ma ro hyenas He Pda ee ie Trio Ca | si re be vat en iaae ST ' 
a i at winks ny) seabed 4 oy fhe Pyke OS nah am Rolie spit 
My elise auras ied’ Tks PNSMIE dese ash ayer smiates % 7 
ont igheecaree nd Path piel ribehag: hy bil Li 
ise Aplin 3 Wath. hed2} charms ay, ee 


‘athe 3 ie ta coal 





Age Le 


B 


14 


This statement will outline, in some detail and with proper 
regard to the criteria outlined in Section 2, the procedure 
it is proposed to follow in acquiring land subject to 
reservations of minerals, improvements, timber, etc., and in 
acquiring exceptions, or land subject to exceptions for 
minerals; roads; telephone, power, and pipe lines; irriga- 
tion ditches; schools; cemeteries; etc. The type of infor- 
mation which will be required in respect to other reserva- 
tions and _oxcoptions will be Similar to that given in the 
following outline of the information considered essential 
in respect to mineral (including gas, oil, and coal) 
resorvations and exceptions: (1) The minerals known to be 
existent in the project area, (2) the extent to which each 
mineral has been exploited in the past, (3) the probability 
which exists for the exploitation of each mineral in the 
future, (4) the extent to which reservations of mineral 
rights by vendors is anticipated, (5) the extent, insofar 
as it can be determined without much additional investiga- 
tion, of outstanding interests in third parties. 





The statement will outline the. procedure that it is proposed 
to follow with respect to reservations (interests retained 
by the vendor), indicating (1) the type of subsurface reser- 
vation or reservations that will be permitted, (2) why such 
reservations clearly will not affect adversely the Govern- 
ment's program, (3) the number of years for which such 
reservations are to be granted (sce Paragraph 2 d V B), 

(4) the limit in the appraised value per acre of minerals, 
below or at which the right to the minerals will bo acquired 
and above which a reservation will be granted, (5) that a 
copy of the schedule of deductions for subsurface rights, 
has been submittcd to the Washington office of the Division 
of Land Acquisition. (Sec instructions issued by that 
Division. ) 


Likewise with regard to procedure concerning exceptions 
(interests outstanding in third parties), there should be 
stated oxplicitly (1) the conditions under which exceptions 
will not be purchased, indicating in detail the financial 
considerations which may be involved, (2) why such excep- 
tions as are not to be purchased will not affect adversely 
the project program, and (3) that a copy of the schedule of 
deductions mentioned in the preceding paragraph, which 
schedule should provide for deductions for exceptions not 
to be purchased, has been submitted to the Washington office 
of the Division of Land Acquisition. 
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life leasos 

A Life leases will be considered from the standpoint of 
individual cases and with proper regard to the criteria 
stated in Parngraph 2 a VA. It will be understood in 
giving clearances for the optioning of land that no option 
will be taken on a tract of land on which it is found that 
the reservation of a life lease is involved until a state- 
mont has been submitted to and approved by the Leader of the 
Division of Project Organization which indicates, together 
with any other pertinent information, the tract concerned; 
the location, within the tract, of the area to be leased; 
the acreage of the area proposed for lease; the age of each 
proponent; the financial status of the family; and a 
detailed showing that: (1) The program of adjustment 
requires that the tract be acquired (rather than remain in 
private ownership), even though subject to a life lease, 
(2) the removal of the occupant (or occupants) is imprac- 
ticable or contrary to the public interest, (3) continued 
occupancy of the tract will not create or perpetuate a 
relicf problem, which the Federal Government is morally, or 
in fact, obligated to handle, and (4) continued occupancy 
of the tract will not interfcore with the future use and 
administration of lands acquired. (See also instructions 
issued by the Division of Land Acquisition. ) 


B This statement will be prepared by the regional official ih 
charge of Project Organization, approved by the regional 
director and submitted to the Leader of the Division of 
Project Organization, in duplicate. Upon approval, the 
Division Leader will transmit the original to the Leader of 
the Division of Land Acquisition and at the same time will 
notify the regional director of his approval. The regional 
director will then supply a copy to the regional official 
in charge of Land Acquisition. 


No clearance will be given for the optioning of state or 
county-owned land until the "Land Acquisition Planning Report", 
described in Section 5 has been submitted to Washington and 
clearance, based thereon, given for the acceptance of options 
on the project. (See particularly Paragraph 5 c V Ba) 


After the statement of "Procedure To Be Followed in Reference 
to Reservations and Exceptions" has been approved by the 
Division Leader, and the tracts to be cleared for optioning 
have been selected, the regional official in charge of Project 
Organization will prepare an appropriate memorandum addressed 
to the Leader of the Division of Land Acquisition specifying, 
by use of the tract numbers shown on the preliminary acquisi- 
tion map, those tracts to be given clearance for optioning» 
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ASD VEL Reference will also be made for each tract to the specific 


paragraph or paragraphs of the project criteria (see Paragraphs 
4 aI and 4 b1) under which the tract qualifies for purchase, 
In preparing this memorandum, the following statement should be 
included: “Optioning will, of course, actually be initiated 
only under specific instructions from your office." It is 
required that this'memorandum be approved by the regional 
director and concurred in by an authorized representative of 
this Division in spaces provided therefor at the bottom of the 
last page of the memorandum. One copy of this memorandum will 
be supplied to the regional official in charge of Land Acqui- 
sition and one copy, together with a copy of the criteria 
mentioned in Paragraph 4 b II, will be transmitted promptly to 
the Leader of the Division of Project Organization. If addi- 
tions or corrections in the preliminary acquisition map have 
been found necessary at the time this clearance momorandum is 
prepared, revised copies of the map will accompany the memoran- 
dum and the copies thereof. The two copies of this map origi- 
nally submitted to Washington will then be returned to the 
regional officee 


5 CLEARANCE FOR THE ACCEPTANCH OF OPTIONS 


No clearance for the acceptance of options on a new project, a segment 
thereof (see Section 6), or on the extension of an old project, will 
be given until sufficient options have been obtained to assure the 
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success of the project program in n the area a under consideration (new 


project, segment thercof, or exteusion nor until the planning for 
land “acquisition, ¢ 1, at £ least y within 8. izecblo [¢ sogmont of the area, has 
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been “virtually completed, Cie oe: 


il until the area or a sizeable segment thereof has been carefully 
surveyed including (1) the taking and analysis of farm and 
ranch schedules, where the nature of the project requires such 
information for effective planning, or if such schedules are 
not essential, the gathering and analysis of data relative to 
present occupancy ond land use of each tract tentatively pro- 
posed for purchase in cither the memorandum prepared in accord- 
ance with Paragreph 4aIII or the one prepared in accordance 
with Paragraph 4 b VI, (2) the making and analysis of such 
soils, cover, water resources, or other similar surveys as 
appear essential to i dee planning, (3) the preliminary plan- 
ring for future usw, management and administration, (4) the 

ssombly of tract ownership data, (5) appraising, and 


IL until a "Land Acquisition Planning Report", prepared in tho 
regional office, presenting the pattern of purchase which the 
planning activities have indicated should be adopted to accom- 
plish the project objectives as outlined in the memorandum 
signed by the Secretary approving the project, has been 
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if submitted (original only) to the Washington office of the 
Division and clcarance, based thereon, has been given by the 
Division Leader for the acceptance of options on those tracts 
which have been approved for purchase on the project in accord- 
ance with the procedure outlined in Paragraph 4 be This 
clearance will be given in the form of a memorandum from the 
Leader of the Division of Project Organization addressed to the 
Leader of the Division of Land Acquisition, with a copy to the 
regional director. The purpose of this "report" is to enable 
the regional and Washington offices to review a summary of the 
pertinent facts with reference to the project before any 
options are ectually acceptede 


b After clearance for the acceptance of options has been given on a 


Cc 


project, cither in accordance with the procedure outlined in ‘Para- 
graph 5 a II or in accordance with former procedures im the case of 
projects cloared for option acceptance prior to the issuance of this 
revision, it will be understood that options thereafter may be 
acccpted as soon as the tracts concerned have been approved for pur-= 
chase in a mcomorandum prepared in accordance with the provisions of 
Paragraph 4 b VI, provided sufficient funds are available CHeCreL Ors 
(Sce Section 6.) 


Preparstion of the "Land Acquisition Planning Report" 
TS CT NR LRN are a 





i The proposed pattern of purchase and pertinent correlated sub- 
stantiating information and data will be presented graphically 
and descriptively in the form of a report consisting of (1) va 
key map, (2) an ownership map, (3) a briof statement of the 
character and extent of the plarming work from which the pro- 
posed pattern cf purchase has been developed, (4) a detailed 
statement indicating the significance of the proposed pattern 
of purchase to the general program for the project as outlined 
in the Secretary's memorondum of approval, correlating this 
pattern of purchase with the means other than purchase which it 
is proposed to use in securing the desirable adjustments in 
land use, (5) a tabulation of pertinent facts about the tracts 
proposed for purchase, (6) a statement indicating that the 
project prcegram as planned has the support of the local publics 


HE Key map 


The “key map" will be prepared on whatever scale is necessary 
to show on one map sheet thirty-one inches by thirty-five 
inches (31" x 35") the boundarics of the project area. Proj- 
ects involving more than one site will be shown on one map 
shect wherever the sites can be shown in their true geographi- 
cal relationship without reducing the scale to a point where 
the boundaries of each site are not clearly distinguishable. 
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In instances where this is impossible, separate map sheets may 
be used to show the various sites. Where more than one map 
ee is Reg oe for a single project, cach map sheet will be 
m che sate” sicale The project boundaries will be drawn to 
hie with tidge shown on tne map submitted with the project 
proposal unless a change in the boundarics has been authorized. 
(See LU-PO 5, Section 7.) Significant fcatures which will be 
included and identificd are towns, trunk highways, railroads, 
important streams or rivers, lakes and ponds, and county and 
township boundaries. One copy of this map will be transmitted 
with the Owmership Map (sce Paragraph 5 c III L) to the 
Washington office of this Division in a roll, not folded. 


Ownership map 


ii The ownership map will be prepared on sheets having outside 

dimensions of thirty-one inches by thirty-five inches 

(eit oe coe ye Le tho project (or portion of the project 

included on the mop) is of such size that on the basis of 
the established scale it is impossible to show the entire 
area on one shect (31" x 35"), additional sheets of the same 
size will be used. Care must be used in properly identify-— 
ing the relationship of the adjoining maps. The scale to 
be used On a particular project will be devormined im one 
regional office, but in no case should it be less than one 
inch to the mile. If the Sas involves a large number 
of small or irregularly shapod tracts it will usually be 
essential to prepare this map on ea scale of more than one 
inch to the mile in order to show clearly the tract numbers 
and var ous Piysical Tentures required in Paragraph oe Lill 
€ to J inclusive. Margins will be not less than two (2) 
inches on the left side for binding, eight (8) incnes on the 
rignt side for legends and identification, and one and one- 
helf (1:4) inches at tho top and the bottom. Symbols use 
will be those contained in Administration Data 1 issued by 
the Reservulement Administration unless or until a revised 
set of symbols is issucd. 


B In tho lower right-hand corner of each map sheet will be 
DIACCdEa TaD LO wom Cute ClenG si cento Pe wclearivel cei bile sais 
ollows: 






a 











Leas a} 
ran * hae 
Qt trie Per, odor rapla Waitlibens ¢ ate 
2 + " le LP Am aed Ad Fy pa ¥ 
tr Mk, ee 7 men oP aikae. i mh ee. 
, Got ’ “lie “a in . at D vie. f 
es ¥ a ten ) eae ey * qamt ok nas ial "on age. j if a = 
ney a! J : 2 ; 


- sane HAD ROOTES ONS ay hacia Ces) tw ay Featen t ve 
aCe Mi. Buk py I Sasa: oat oh otirrede te eee (erates oe 
f ' <1 mm hives ' ly esos 2 Phy ete el. 





54 ae : vee Le ° ri i 
« ' = «| 4 ; este ' 4. » i ye f r Voie Bre 
i t i ‘ J y F y ' cos oT ; 
t 7 a 4 ¥¢ & A i » 
as | Bi 
| , Tha eh: ene aie f . 
Beit t j Ls r) a ee vice (ney wiih - 
a - Ke ia 1 eu ) ; =f : 
~ 
ea) | or ee | a : 
j hi * 4 
} \ i} uM ; ' 
e ; 
;* j { j var 
‘ Fi - aia ' ~-7 tis 
ha s h 
7 : i é 
\ ‘ : \ wile + 
“i a : .) 
4 : « » 
Sl: ia » 
‘ = 
| “tity rie 
: a 2 Fel 4 
ve Pee J i { ria 
nid ; i gl ; 
= ee ' ") ‘ 
n i 2 i ie ‘ 
ore A : i 
. ( PR "Se 
rs . im ' 
.- 7 yh ; | 
ae ; or th ' 
t ~~ { 4 / 
ihn. - 
a) f hi ft) i i ns ei 
i ee i * i é . 
~~ ~ ; é 
ip t ' j ry fF : 
y - ‘ ‘ i 4 : ‘ 
rh Re ‘ i; Opn 
ery ‘ » f  } a ‘ 
4 { 9 
: walt : a gst | ry | 
; “4 : » TOT Gerth oats 7 
hm qe ef oa dis ' of i 'f 7 haf _ ; 
Seen’)! footy motores tay, yl bat ote ee ‘ie 
: a Par 7 fia f , i. jis z ie i ¢ 
> - é } Te " Pin > ’ ely a ¢ na ¥ a 


. hes ©- F ‘a gn) P 7 
‘ ‘ ee? h ' } bE 1G ; 7 "lw <t a ‘ 


: /Q : ix | Mt Hwee " fe ed "4 > 
} ry Mae ee , ? 
: aa 514 ; [ 4 4 ce ; r [ Gi, :: De Hp a , ¥ poe . t 
Meissen? Sh OTT Ne Ae Sea ae ? “1 








(TITLE ) 
Prejecn Oymbon Sheet No. a 
i ee ey 
(Bar Scale of Miles) 
Prepared De ee coo ee eo ae Ee) 3 ie 
Revised by eee Lee Date 
Revised See LOS ew eile a PO J 


Approved by Regional Director (see letter dated 

Dr lieoe Ace See eee ‘ SS 
transmitting the "Land Acquisition Planning Report" and 
letter transmitting this map dated Ne 





The space on the map sheet in the margin above this table 
will be used for the legend of symbols used on the map. 


The project boundary and the boundary lines of all individual 
tracts within the project will be accurately shown on the 
ownership map. (Sce instructions issuod by the Division of 
Land Acquisition for the definition of what constitutes an 
individual tract.) Tracts will be numbered on the ownership 
map as outlined in instructions of the Division of Land 
Aequisition. The various classes of publicly owned lands 
will be indicated on the owmership map by the crosshatching 
or other symbols regularly used on Government maps. 


State, county, and township (including loce]li zed equivalents 
thereof such as “town”, “block”, "hundred", ste.) lines will 
be clearly shown and identified on the ownership mape In 
sectionalized areas, a complete break-down of the General 
Land Office survey will be shown. All section corners should 
be definitely indicated. In all areas not included in 
Goneral Land Office surveys, all recorded land subdivisions 
located within the project boundary will be accuratcly lo- 
cated. In unscctionalized portions of the country, the proj- 
ect ares. will be divided on the ownership map by use of fine 
lines into arbitrary blocks from one to six miles square, 
depending upon the size of the areca end the scalo of the map. 
Kaen bloek will be identified in the upper left corner with 
a distinguishing numbcr for reference purposes in readily 
locating tracts, as for instance, in the tabulation of 
tracus roguured an Poragraph 6 © Vi. 


